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No,. 
1 



Report of 13 June 1942 to the 
President of the United States 
by Dr. Vannevar Bush, Director, 
Office of Scientific Research 
end Development 

Delegation of Authority under 
Executive Order No. 9001 to 
Major General L. R. Q roves 
from the Under Secretary of War 

Delegation of Authority under 
Executive Order No. 9001 from, 
Vn Jor General L. R. Q roves to, 
the District Engineer 

Tisp 

Memo ran due, signed by the Oeneral 
Policy Oreup, dated 23 September 



Record of Confere nce of Policy 
— Committee at Clinton Bnginewr 



Location 

Classified Files, • 
Major General 
L. R. Oroves, 
Washington, D. C. 



Classified Files, 
Major Oeneral 
L. R. Droves, 
Washington, D. C. 

Manhattan District 
Classified Files, 
Oak Ridge, 
Tennessee 

Classified Files, 
Major Qeneral 
L. R. Qroves, 
Washington, D. 0. 



Classified Files, 
Ma jor Oeneral 



7 



tl immwf 1M4 



L. R. Oroves 



Oost Sstlnate, 0©? Central Facili- 
ties, prepared by Stone & Webster 
Engineering Corporation, dated 
31 March 19*5 

Military Appropriations Act, 1943 

Completion Report, Portion of Town- 
site Planning of Oak Ridge, Ten- 
nessee, Covered by Contract No. 
W-7401-ang-69, Sldtdmore, Ow'ngs & 
Merrill, Architect-Engineer, Oak 
Rld^re, Tennessee, 9 (September 19-44 



Washington, ». 0, 

Manhattan District 
Classified Files, 
Oak Ridge, 
Tennessee 



Manhattan District 
Classified File.", 
Oak Ridge, 
Tennessee 



Description 



Location 



Manhattan District Diary 
(Original), Page 10 



Manhattan District 
Classified Files 
Oak Ridge, 
Tennessee 



Manhattan District Diary 
(Original), Page 73 

Letter, dated 21 Nov saber 1942 
( Concerning scope of work of 
Stone & Webster Engineering 
Corporation} 

Letter to Stone & Webster Eng- 
ineering Corporation, dated 
17 February 1943 



Contract No. W-7405-eng-77, 
with the John B. Pierce 
Foundation 



Memorandum, D. C. Moore to 
Flies, 17 February 19-43 



Contract No. W-74o:Ueng-29 
with Scldraore, Owlngs & 
Merrill. Archlt ect-ihglneer 



Manhattan District 
Classified Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Classified Files, 
No. 624, Oak 
Hldge, Tennessee 

Manhattan District 
Classified Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Classified Files, 
No. 337, Oak 
Ridge, Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



Contract No. «-74oi-eng-69, 
with Skidsore, Owlngs & 
Merrill, Architect-Engineer 



Contract No. W-17-023-eng-53, 
with Skidmore, Owlngs & 
Merrill, Architect-Engineer 



Roane-Anderson Company 
Operations Reports 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Classified Files, 
No. M. D. 600.91, 
Oak Ridge, 
Tennessee 



Files, Material and Equipment 
Section, Department of 
Public Work*, Manhattan 
District 



Letter, American Industrial Trans- 
it, subjecti "Net Gash Cost to * 
the Government for AIT Bus Opera- 
tions", dated 23 January 19-47, 
file! 121.6 (AIT) 



Letter, Stone & Webster Engineer- 
ing Corporation to District 
Hhgineer, subjecti "Townsite 
Stores and Other Services", dated 
5 January 1943 

Concession Agreement No. RA-Z27, 
Roane-Anderson Company with J, 
Blunders Thompson and Robert H. 
tadklns 



Be 



tlatiens Form for Contract 
W-7401^Bng-113, wltn 



Loop tlon 

Material and Equip- 
ment Section, 
Department of 
Public Works, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak 
Ridge, Tennessee 



Files, Concessions 
and Subcontracts 
Section, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee , 

M anhatt an District 
Contract Files,, 



Roane-Anderson Company 

. f 

Contract Mo. 1-7401- en $-115, 
with Roane-Anderson Company 



Oak Ridge, 
Tennessee 

f Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



Memorandum to the File© from 
Colonel K. D. Nichols, dated 
2 August 1945, explaining 
basis for choice of Roane- 
Anderson and determination 
of Fee-Contract No. W-74GL- 
eng-115 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



25 / 

26 ' 

27 ' 

28 S 



29 



30 ' 



31 y 



Description 

Minutes of Meeting, Recreation & 
Welfare Association 



Grant of Authority for Oak Ridge 
Recreation & Welfare Associa- 
tion, dated 1 January 1944 

Organisat'on Charts, Oak Ridge 
Recreation & Welfare Associa- 
tion 



Financial Statements, Oak Ridgi 
Recreation & Welfare Associa- 
tion 



Oak Ridge Recreation & Welfare 
Association Budget, 1945 



Coapletlon Report, Portion of Town- 
site Planning of Oak Ridge, Ten- 
nessee, Covered by Contract Mo. 
W-7401-2ag-29, 3*ldsiore f Owings & 
Merrill, Architect- Shginaer, Oak 
Ridge, Tennessee, 9 (September 1944 

Preliminary Historical Report, 
J. 0. 7201, Clinton %glneer_ 



Wo r k s . Townslt e and Cent r al 



Facilities, Stone & Webster 
Engineering Corporation, dated 
13 June 1945 

Contract So. W-7418-eng-.lOO, 
with John A. Johnson 
Contracting Corporation 



'Car Records, Louisville & 
Nashville Railroad Company 



Manhattan District 
Files, Oak Ridge 
Tennessee 

Manhattan District 
Files, Oak Ridge 
Tennessee 

Recreation & Wel- 
fare Association 
Files, Oak Ridge, 
Tennessee 

Recreation & Wel- 
fare Association 
Files, .Oak Ridge, 
Tennessee 

Recreation & Wel- 
fare Association 
Files, Oak Ridge, 
Tennessee 

Manhattan District 
Classified Files, 
Oak Ridge, 
Tennessee 



Classified Files, 

atone & febstar 

— Sn gineer lag C orpo - 
ration, Onlc Ridge, 



31a 



31c 



Tennessee 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Files, Louisville 
& Nashville Rail- 
road Company, 
Oak Ridge, 
Tennessee 



32 



32a 



/ 



33 ' 



34 ' 



35 ' 



36 



37 



Dea^Pfrfcffl 

Contract Ho. 3U74l8-eng-7, 
with John A. Johnson Con- 
tracting Corporation 



Contract No. W-28-094-eng-4l, 
with Louisville & Nashville 
Railroad Company 



Contract Ho. W-7415-eng-l, 
with Q»Driscoll & Grove, Inc. 



Contract No. W-74l5-eng-6, with 
Clinton Home Builders 



Contract No. *-7<4l5-eng-10, with 
O'Drieooll ft Grove, Xne. 



Contract No. W-742L-eng-4 t with 
Coupe Construction Company 



Contract No. W_74l5-eng-48, with 
Foster St Orelghton Company ~r 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Piles, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan Bietrlct 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 



Oak Ridge. 



38 



39 



AO J- 



Contract No. W-7<0l-eng-72, with 
Sehult Trailers, Inc. 



Contract No. W-74oi-eng-13S, 
with Sehult Trailers, Inc. 



Contract No. W>74o!Ueng-71, 
with National Homes, Inc.. 



Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



la*. 

41 / 



42 



44 / 



44* / 



45 ✓ 



46 L 



Contract No. W-74oi-eng-123, 
with Bational fioneu, Inc. 



Contract Mo. W-7401-en§-l43, 
with National Honor, Ino. 



Contract No. W-74Ql-eng-203, 
with National Honor f Ino. 



Contract No. W.74oi-eng-l44, 
with Qonniaon Housing 
Oornoratlon 



Oontraot No. W-74o:b-<«ng-l45, 
with Alma Trailara, Ino. 



Oontraot Bo. W-.74o:Ueng-139, 
with tha B. I*. Bruca Company 



Oontraot No. W-74lft-anf-71, 



with John A, Johnson Con- 



tracting Corporation 

Oontraot Bo. K-l4-108-ang-55 f 
with John A. Johnson Con- 
tracting Corporation 



Oontraot Ho, W-14-108- en g-57, 
with John A. Johnson Con- 
tracting Corporation 



Contract No. tt-74ld-sng-66, 
with John A. Johnson Con- 
tracting Corporation 



location 

Manhattan Diatriot 
Contract Files, 
Oak Ridge, 
Tennessee 

1. 

Manhattan Diatriot 
Oontraot Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Oontraot Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

■ 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files 
Oak Ridge, 
Tennessee 

Manhattan Diatriot 



Contract Files, 



— Oak Ridg e , 
Tennessee 

Manhattan District 
Oontraot Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee , 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



46a 



46b i 



47 * 



Esa. 

48 -J 



A9 ' 



49a / 



50 



51' 



52 



53 



Contract Ho. 3&-74l5-eng-50, 
with Foster & Crelghton 

Company 



Contract No. W-74l8-ang-72, 
with John A. Johnson Con* 
traetlng Corporation 



Contract No. w -223-075-eng-49, 
with John A, Johnson Con- 
tracting Corporation 



Progress Reports, Townslte 
and C antral Facilities, Stone 
& Webster Engineering Corpo- 
ration 

Contract No, W-74l5-enfs-l3 and 
Contract Ho. W-74l5-eng-8 with 
Foster & Crelghton Company 



Memorandum, District Engineer to 
Major General L. R. Groves, 
"Additional Dormitories" 



Contract Ho. W-?4l5-eng-7 with 
Foster & Orel jjh ton Company 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Classified Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 



Omk Rldgw, 



54 



■J 



55 



56 



Contract Mo. fl-l4-lQ&-eng-7Q, 
with John A. Johnson Con- 
tracting Corporation 



Contract No. W-74l8-eng-9 f 
with A. Farnell Blair 



Contract No. W-74l8-eng-10, 
with A. Farnell Blair 



Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee' 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee ' 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



Description 



Location 



Contract Wo. W-7418-enr-66, 
with A. Farnell Blair 



Contract le. W-7415-eng-61, 
with Clinton Bom Builders 



Memorandum, Ryan to Hodgson, 
"Bottling Bant a 1 flatai" 
dated 2 Soptoaber 1944 

Latter. Blair to Btene ft 
Webster, dated 1 June 1943 



Memorandum, L. H. Jaekion to , 
the Files* eubjocti "Operation 
of Trailer Camp", dated 24 June 
1944. 

i 

Letter, Hodgson to Hsrnandea, 
subject i 'Assignment Policy", 
dated 17 July 1944 

Letter, Coat Section, Adsdnle- 
trativa DiTision, Manhattan Dis- 
trict, subject i "Construction 
Costa of Water Distribution and 



Manhattan District 
Contract Files, 
Oak Ridge, 
. Tenneesee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan Diet riot 
Files, Oak 
Ridge, Tennessee 

Manhattan District 
Files, Bo. CEM 
620, Oak Ridge, 
Tennessee 

Manhattan District 
Filea, Bo. CSM 
620, Oak Ridge, 
Tennessee . 

Manhattan District 
Files, Oak lidge, 
Tennessee 

Files, Control De- 
partment, Facili- 
ties and SerYloe 
DiTision. Man- 



Jiattan District, 



Bowers- 



these- 



Contraeta not under Stone A 
Webster", dated 14 Sovember 1946, 
with 1 inol. 

Letter, Major General L. R. Groves 
to Soorebary of War, subject i 
"Housing Rental Rates". 



Letter, District Engineer to 
Major General L. R. Groves, 
subject i "Additional Facili- 
ties". 



Oak Ridge, 
Tennessee 



Manhattan District 
Classified Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Filss, Oak Ridge, 
Tennessee 



Description 



Location 



^emornnduic, Blair to O'&eara, 
subjects "Town Planning", 
dated 26 January 1943 

Letter, O'Meara to Roane- 
Anderson Company, subjecti 
"Concession Operations" , 
dated 75 January 1944 

Concession Report, Roane-Ander- 
son Company, dated 20 April 1946 



Classified Concessions 0 ranted 
to Date, Roane-Anderson Company, 
dated 27 Kay 1946 



Manhattan District 
Files, Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 



Files, Concessions 
and Subcontracts 
Section, Facili- 
ties and Service 
Division, fean- 
hattan District, 
Oak Ridge, 
. Tennessee 

Files, Concessions 
and Subcontracts 
Section, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 



Minutes of Meetings, Central 
Facilities Advisory Committee 



Manhattan District 
Files, Oak Ridge, 
Tennessee 



Filet "W est ern Union". 



Files. Pon ces stone 



be/eft J. 



License Agreements, No. RA 43, 
Roane-Anderson Company with 
Western Union Telegraph Company 

%r Department Circular Ho. 40, dated 
4 February 1943| War Department 

Circular Ho. 19, dated. 34 August 
1943 



and S u bo ontr ao t a 



Section , Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 



Eft*: 



Descrlpti^op 



Locating 



70c / 



File» "Hamilton National Bank" 



71 



72 



73 
74 



Subcontract So. HA X, Roane- 
Anderaon Company, with 
Western Union Telegraph 
Company 

Letter, Ho. D-41, Manhattan Dis- 
trict, New York, N. X., subject! 
"Organisation-Manhattan District", 
dated 10 April 1943, with 1 incl 
(Orgn. Chart) 

Letter from the Attorney General, 
State of Tennessee 



Files, Concessions 
and Subcontracts 
Section, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Files, Administra- 
tive Department, 
Facilities and 
Service Division, 
Manhattan District, 
Oak Ridge, 
Tennessee 

Manhattan District 
' Files, Oak Ridge, 

Tennessee ' 



75 
76 



Public Law 849, 76th Congress, 
3rd Session 

Letter, Dr. A, H, Blankensbip tr 
Captain Hill, "Operating Data, 



Oak Ridge Schools * 



Manhattan District 

Files, Oak 

Ridg e , Tenn es s e e 



77 



78 



79 



Letter, A. C. Klein to District 
, Shgiaeer, subject! "Power 
Supply, " dated 21 October 19&3 

"Setlmated Power Requirements" 
(chart), Stone & Webster ffeigln- 
eering Corporation, dated 17 
September 1943 

Contract Ho. W-l4-108-eng-52, 
with John A. Johnson Contract- 
ing Corporation 



Manhattan District 
Files, Oak 
Ridge, Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



4 

80 



81 V 



82 



83 



8A 



85 



86 



87 



88 



Description 

Subcontract No. 5-0-2705, Stone & 
Webster Engineering Corporation, 
with Tennessee Valley Authority 



Contract No. W_l4-108-eng-64, 
with John A. Johnson Contracting 
Corporation 



Contract Ho. W-Ttol-eng-^, with 
Stone & Webster Engineering 
Corporation 



Subcontract No. 47-0-6232, Stone & 
Webster Engineering Corporation, 
with Tennessee Valley Authority 



Contract No, W-17-a28-eng-51, with 
Tennessee Valley Authority 



Contract No. W~74l3-en£-74, with 
Tmnessee Valley Authority 



Contract No. W~44-153-eng-36, with 



-Tennessee Valley Authority 



Contract No. W-7<4l8-eng-73, with 
Tennessee Valley Authority 



Subcontract No. 36-0-9802, with 
Stone & Webster Engineering 
Corporation, with Tennessee 
Valley Authority 



Location 

Manhattan District 
Contract Files, 
Oak Hidge, 
Tennessee 

Manhattan District 

Contract Files, 
- Qak Nidge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan district 
Contract Files, 
Oak Hidge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Nidge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

-Manhattan District 
Contract Files, 



— O ak Nidge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
' Contract Files, 

Oak Ridge, 

Tennessee 



Hp. 

89 / 



90 



91 



92 



93 



94 



Peiscrifltip n 

Subcontract Ho. HA 15, Roane- 
Anderson Company with ®ug*ne 
L, DeHegh, dated 29 September 
1945 



Con tract Mo. W-74l5-«ng-69, with 
Tennessee Valley Authority 



Letter, Colonel atowers to Dis- 
trict Engineer, dated 19 August 
1944 



Contract So. W-.74lg-eng-l*3, with 
Tennessee Valley Authority 



Subnrojaet Ho. l f Stone & Webster 
Engineering Corporation 

■ 

Memorandum, Stowers to Kelley, 

24 March 1944 on Po^er Require* 
— sent a — 



Files, Concessions 
Subcontracts Sec- 
tion, Administra- 
tive Departs ant, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Manhattan District 
Contract Piles, 
Oak Ridge, 
Tennessee 

Classified Files, 
Manhattan Dis- 
trict, «B675, 
Case No. 24632 

Manhattan District 
Contract files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 

Manhattan District 
Files, Mo. M. D. 
463, o«k Ridge, 



Tennessee^ 



95 



96 



97 ✓ 



Contract No. W_74l8-eng-6, with 
Tennessee Valley Authority 



Contract Mo. #-84l8-eng-5, with 
Tames see Valley Authority 



Prelirainary Report Covering Effect 
of Treated Sewage on Water Supply, 
dated 30 April 1943 



Manhattan District 
Contract Files, 
Oak Ridge* 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Files, Ho. 573, 
Oak Ridge, 
Tennessee 



Sfek 

98 



99 



100 



101 



102 



103 



105 



106 



107 



Pegcrinttoa, 

Meaorandua on $ater Supply and 
Sewerage Facilities, 17 April 
1943 



Subprojeet Ho. 23, Qtone ft Webster 
Engineering Corporation 



Gontraot Ho. ff-74l5-eng-3, with 
D, W. Hakelaan Company 



Oontraet Mo. W-lAZ^-mg-Zt with 

D. W. Winkelraan Goapfiny 



Laboratory Files, Central 
Water Supply System 



Subpro ject Ho. 41, Stone & debater 
Engineering Corporation 



Manhattan District 
Piles, No. M. D. 
197, Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge. 
Tennessee f 

Manhattan District 
Oontraet Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Files, Department 
of Public Works, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 



Letter from A. 0. Klein, subject * Manhattan District 



Jlrf^UgB-flf- Sewage Trsataant 



Plants*, January 1943 

Subpro J set Ho. 56, Stone * Webster 
Engineering Corporation 

Contract Ho. W-74l$-eng-4, with 
Sullivan, long & Hagerty 



Contract Ho. %-74l5-eng-19, with 
Sullivan, Long & Hagerty 



File 671.2, Oak 



Ridge, Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



108 



109 



110 



111 



112 



113 



114 



115 



116 



117 



Description 

Contract Ko. W-74l8-eng-66, with 
Ralph Rogers Company 



Contract Ho. W-7409-eng-47, with 
Wright & Lopes 



Contra et Ho. fc-74l5-eng~15, with 
Sullivan, Long & Hagerty 



Minutes of Access Road Keating, 
3 November 1943 



Access Road File 
trlet) 



Bridge Pile 



Manhattan Die- 



Letter, H, H. Lookney, LoulevlUe 
& Nashville Railroad Company, to 
fltone & We bster %iglnserlng 

"Corporation 



Transportation Survey at Clinton 
Engineer Works, conduct ed by 
Fourth Zone Transportation 
Office, June 1944 

Special Order, ODT, R-5 



Letter, J. IS. Roberts, Office of 
Defense Transportation, to Major 
Buckley, dated 26 May 1944 (Re- 
f erring to ODT approval Order 
35-537-303-A) 



Loca t ion 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 

Files, Legal Sec- 
tion, Adalnis- 
tratlve Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Manhattan District 
Files, No. 531.7 
{0m) t Oak Hid ga , 



Tennessee 



Manhattan District 
Files, Oak Ridge, 
Tennessee 



Manhattan District 
Files, Ho. 531.7 
(Cm), Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 



118 



119 



120 



121 



122 



122b' 



Description 

Letter, J. K. Roberts, Office of 
Defense Transportation, to -ajor 
Buckley, dated 19 June 1944 (Re- 
ferring to Supplement No. 1 to 
OOT Approval Order 35-537-30 

Letter, J. Ba. Roberts, Office of 
Defence Transportation, to Major 
Buckley, dated 14 July 1944 (de- 
ferring to Bunplessent Ho. 2 to ODT 
Approval Order 35-537-302-A) 

Oantraat Ho. W-l4~10S-eng-53, 
with Anerlcan Industrial 
Transit 

* 

Correspondence with Bus Operators 



Monthly Statistical Report of 
Operations, Prepared by Ameri- 
can Industrial Transit 

Statistical Report of Operations, 
American Industrial Transit, 
Cumulative for 1946 



Location 

Manhattan District 
Files, Oak Ridge, 
Tennessee 



Manhattan District 
Files, Oak Ridge, 
Tennesa 



Manhattan District 
Files, Oak 
Ridge, Tennessee 

Manhattan District 
Files, "Bus 
Transports tion" , 
Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak 
Ridge, Tennessee 

Files, Bus Trans- 
portation Sec- 
tion, Department 
of Public Works, 
Facilities sad.. 



Manhattan vx 



12: 



124 



trlet, Ho. 
Oak Ridge, 
Tennessee 



127.2, 



Letter to GEfl Bus Authority, 
subjecti "School Service", 
Hated 12 September 1944 

Sotes on Fare Conference, 13 
July 194/4 



Manhattan District 
Files, Oak 
Ridge, Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 



r 



125 



126 



127 



128 



129 



130 



131 



132 



133 



134 



Letter, Lieutenant Colonel 
HaSgeon, to operating oojv- 
traotors regarding fare 
structure, date"* 13 August 1944 

Monthly American Industrial Tran- 
sit Financial Statement 



linutee of Transportation Board 
Meeting, 17 December 1943 



Letter from A, K, Gosssrd to 
R. i>. Montgomery, subject! 
- "Termination of Contract* 

Bus Operation Subcontracts 
under Contract Bo. tt-7401* 
eng-115 



Contract Ho. W-7409»en«-45, with 
Christopher & Company 



Letter, Major lelley to J. C. 
White, Tennessee Eastman 
Corporation, November 1943, 
subject! "Subsidised Bus 

~ Transpttrtstioif* 



Location 

Manhattan District 
Files, Oak 
Ridge, Tennessee 



Manhattan District 
Files, Oak 
Ridge, Tennessee 

Manhattan District 
Files, Oak * 
Ridge, Tennessee 

Manhattan District 
Files, Oak 
Ridge, Tennessee 

Manhattan District 
Contrast* Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak 
Ridge, Tennessee 



Subcontract, Under Contract Bo. 
W.7401~engrl3 f Stone ft Webster 
^iginesrlng Corporation with 
Louisville & Nashville Railroad 
Cowpany 

Letter. Lieutenant Colonel Hodgson 
to Mr. F. Creedon, Stone & Web- 
ster Engineering Corporation, 
dated 12 July 1944 

Memorandum, Major Swaneon to 
Lieutenant Colonel Hodgson, 
subjecti "Proposed Rail 
Service between Oak Ridge 
and K-25 H 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



Knnhattan District 
Files, Oak 
Ridge, Tennessee 



Manhattan District 
Files, Oak 
Ridge, Tennessee 



Hp,. 

135 

136 



137 



138 



139 



140 



Description 

Central Facilities Traffic 
Surveys 



Memorandum to Lieutenant Colonel 
Hodgson outlining results of 
car occupancy survey, October 
1944 

Contract Bo. W-7409-eng-48, with 
Christopher A Company 



Contract Mo. W-7423-eng-l, with 
Drainage Contractors, Inc. 



"Report on Proposed Site for 
Plant, Eastern Tennessee", 
Stone & Webster Bnglneerlng - 
Corporation, transmitted with 
Letter, B. LaOrosse to Colonel 
J. 0. Marshall, subject! "Pro- 
posed Site for Plant, Eastern 
Tennessee", dated 14 July 1942 

Letter of Intent, OSRD by Xrjfcn 
Stpirt to Stone & Webster Bn- 
glneerlng Corporation, 0. 0. 
Muhlf ield, for preliminary 
engineering and design of a 



Location 

Manhattan District 
Files, Oak 
Ridge, Tennessee 

Manhattan District 
Piles, Oak 
Ridge, Tennessee 



Manhattan District 
Contract Piles, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Piles, 
Oak Ridge, 
Tennessee 

Manhattan Distriot 
Classified Piles, 
Ho. «. D. 680.1, 
Oak Ridge, 
Tennessee 



Manhattan District 
Classified Piles, 
Ho. M. D. 680.1, 
Oak Ridge, 



separation plant, dated 13 March 
1942 

Memorandum, "Tentative Selection of 
a Plant Site in T.V.A. Area", by 
H. J. Whit son, Stone * Webster 
Engineering Corporation} Z. R. 
. Deutseh, and T. V. Moors, Standard 
Oil Develops ent Corporation, dated 
27 April 1942 

Menorandua, Dr. Arthur H. Compton to 
Vannevar Bush, subject! "Power 
Project", with Report Ho. 03-119, 
subject* "Memorandum on the Fac- 
tors Affecting the Choice of the 
Plant Site", dated 13 June 1942 



141 



142 



Manhattsn District 
Classified Piles, 
Ho. M. D. 680.1, 
Oak Ridge, 
Tennessee 



Manhattan District 
Classified Files, 
Ho. U. D. 680.1, 
Oak Ridge, 
Tennessee 




143 



144 



145 



146 



14? 



Description 

tfefflorandum, Stone & Webster En- 
gineering Corporation subject! 
"Second Visit to T.7.A. Looking 
for Available War Plant Sites", 
dated 13 July 194a 

Mfloorandua, Stone & debater Hh- 
gineerlng Corporation, subjects 
"Meeting In Chicago, July 6, 1942% 
dated 6 July 1942 



Report, subjecti "Gross Appraisal 
for Proposed Kingston Army Gmv> 
for Demolition Range, Kingston, 
Tennessee, * dated 3 August 1942, 
and Supplement to Report, dated 
26 September 1942, both by fete** 
tenant Coloncl^M. J. 0* Byrne, 
Division Real Estate Director, 
Ohio River Division, 0. 3. En- 
gineers 

Letter, Lieutenant Colonel George 
to Stone & Webster Engineering 
Corporation, regarding hutment 
rentals and subsidy payments, 
dated 20 August 1943 

Letter, Stone & Webster Sn gin es ring 
Corporation to District Engineer, 
dated 8 January 1944, concerning 



Location 

Manhattan District 
Classified Files, 
No. B, D. 680.1, 
Oak Ridge, 
Tennessee 

Manhattan District 
Classified Files, 
Ho. H, D. 690. 1, 
Oak Ridge, 
Tennessee 

Manhattan District 
Classified Files, 
Bo. M. D. 601. "U 
CM, Oak Ridge, 
Tennessee 



rental rates and subsidies on 



Manhattan District 
Files, Oak 
Ridge, Tennessee 



Manhattan District 
Files, Oak Ridge, 
Tennessee 



US 



149 
150 



hutasnta 



Subcontract So. RA-148, Roane- 
Anderson Co Bp any with Qlbtson 
Service Management Conpany, 
dated 30 June 1945 » Subcontract 
Ho. RA-132, Roane-Anderson Con- 
pany with Gibson Service Man- 
agement Co mo any, dated 4 June 
1945 

Public Acts, 1933, State of 
Tennessee, Chapter 119 

^ar Department Circular Ho. 80, 
dated 20 March 1943 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



151 
152 



153 



154 v 



155 



156 



15? 



158 



Description Location 
Public Law Ko. 358, 78th Congress 



General Guard Order Wo. 46, dat^d 
14 April 1944 



General Guard Order No. 12, dated 
15 March 1945 



Letter, District Intelligence ' 
Officer, to AH Concerned, 
subject! "Prohibited Area- 
C2J*", dated 26 July 1944 



Oeneral Guard Order Ho. jS4, 16 
June 1945 



Oeneral Guard Order No. 39* dated 
11 July 1945 



Files, Department 
of Public Safety, 
Manhattan Die. 
trlet, Oak Ridge, 
Tennessee 

Files, Department 
of Public Safety, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

» * * * - 

Classified Files, 
Department of 
Public Safety, 
Manhattan Dis- 
trict, Oak 
Ridge, Tennessee 

Files, Department 
of Public Safety, 
Manhattan Dis- 
trict, Oak Ridge, 

. Tennessee 

t 

Fi3.es, Departs ant 
of Public Safety, 
Manhattan Dis- 
trict, Oak Ridge, 

^ Tennessee 



Fire Prevention Rules and Regu- 
lations for Clinton Engineer 
Works 



Area Regulations, Issued by the 
District Snglneer 1 November 
1945 



Classified Files, 
Department of 
Public Safety, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Classified Files, 
Deoartnent of 
Public Safety, 
Manhattan Dis- 
trict, Oak 
Ridge, Tennessee 



159 



160 



161 



162 



163 



1*4* 



165 



166 



167 



Description 

Fire Prevention Alarm Report, dated 
17 February 194? 



Latter, 0. li. Johnson, to District 
Intelligence Officer, dated 28 
May 19^3 



Fire Department Alans Report, dated 
11 October 1944 



Fire Departs en t Alan Report, dated 
21 January 1945 



Fire Departs ent 
Ei*e AL-ra Report for 1944 



Fire Department A la re Reports 



Suwsary of Fire Alarms, Oak Ridge 
Fire Departaent, December 1944 - 
April 1946 



National Fire Protection Associ- 
ation Q uarterly, Vol. 39, 
No. 4, pt. 1, April 1946 

Contract Ho. W-74l&.eng-lS, 
with D. W. Wlnkelaan Company 



Classified Files, 
Departaent of 
Public Safety, 
Manhattan Dis- 
trict, 
Ridge, 



Oak 

Tennessee 



Classifed Files, 
Departaent of 
Public Safety, 
Manhattan Dis- 
trict, Oak 
Ridge, Tennessee 

Fire Departaent 
Classified Files, 
Oak Ridge, 
Tennessee 

Fire Departaent 
Classified Files, 
Oak Ridge, 
Tennessee 

Fire Departaent 
Classified Files, 
Oak Ridge, 
Tennessee 

Fire Departaent 
Classified files, 



Oak Ridge^ 



-Te nn ess e e 



Files, Fire 
Marshal' s Office, 
Oak Ridge, 
Tennessee 



Manhattan District 
Contract Flies, 
Oak Ridge, 
Tennessee 



168 f 



169 



170 



171 



172 



173 



174 



175 



176 



Desgrlgttan 

Oontrset No. W-74l8-eng-67, 
with a. Farnell Blair 



Contract No. W-7415- en g-104 , 
with D. W. Wtnkelmn Company 



Contra et No. W-74Q5-eng-3Ql, 
with Birmingham Const ruction 
Company 



Contract No. W-l4-108-eng-63, 
with John A. Johnson Contract- 
ing Corporation 



Contract No. W-l4-108-eng-67, 
with L. C. Powers Construction 
Company 



Contract No. W-23-075-eng-62, 
with Christopher & Company 



Contract Ho. 



Drainage Co n tr a ctors , Inc . 



Concession Agrees ant No. RA 
Roane-Anderson Company with 
Tennessee Sportsezvioe, Inc., 
dated 4 May 1945 



Concession Agreement No. RA 152, 
Roane-Anderson Company with Can- 
teen Food Service, dated 16 July 
1945 



location 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 



Contract Filss, 



Tennessee 



Files, Concessions 
and Subcontracts 
Section, Adminis- 
trative Depart- 
ment, Facilities 
& Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Administra- 
tive Department, 
Facilities & Serv- 
ice Division, Oak 
Ridge, Tennessee 



Ho. 

177 



Concession Agra<*»ent Ho. RA 164, 
Ro ana-Anderson Company with Can- 
teen Food 3ervlce, Inc., dated 
13 August 19^5 



file?. Concessions 
and Subcontracts 
Section, Adminis- 
trative Departaent, 
Facilities & Serv- 
ice Division, *an- 
hattan District, 
Oak Ridge, 
Tennessee 



178 



179 ' 



180 



Con bract No. 3&-G75-«sag-115, with 
B. R. Hlnson Construction Company 



Contract Ho. W-23-075-©a®-lll, with 
Christopher & Company 



Concession Agreement Ho. RA 166, 
Roans-Anderson Company with 
Anthony Cappiello and lossy and 
P. G. Tucker, dated 27 August * 
1945 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Files, Concessions 
and Subcontracts 
Section, Adminis- 
trative Department, 
Facilities & Serv- 
ice Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 



181 



P ublic law 779. 77th Congress, dated 
1 Dec saber 1943 



182 



Contract Ho. W-a8-094-eng-94, with 
Southern Bell Telephone and Tele- 
graph Company 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



183 



1@4 



Files, Stone & Webster Kin gin ear- 
ing Corporation, Oak Ridge, 
Tennessee 

Receiving Report Ho. 7687, Roane- 
Anderson Company from S m A. Jones 
Construction Coxpany, dated IB 
June 1945 



Files, Coat Section, 
Administrative 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 



No, 



Location 



185 / 



186 J 



187 



188 



189 



See Map, Ar>p. B4, Coordinates! 
$54,000, » 44,000| 861,900, 
N 44,600| 859,000, K 4l,00O| 
856,800, B 34,600| 367,500, 
K 4l,000| 870,000, » 43,Q00f 

. 881,000, N 4l,700» 865,000, 
« 43,400 

Concessions Agreement Ho. 2Q7A, 
Roane-Anderson Company with 
Area Laundry § Dry Cleaning 
Company 



Special Order 10, Manhattan Dis- 
trict, Clinton Origin ear Works, 
dated 30 September 1943 



Letter, Office of the District 
Snglneer, subject! "Grant of 
Authority for Oak Ridge Health 
Association", dated 13 October 
1944 

Subcontract No. 5, Roane-Anderson 
with Tri-State Homes, Inc. 



Files, Concessions 
Division, Roane- 
Anderson Company, 
Oak Ridge, 1 
Tennessee 

Files, Administra- 
tive Department, . 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak 
Ridge, Tennessee 



Files, Concessions 
and Subcontracts 
Section. Facili- 



ties if Service 



190 J 



Subcontract No. 3, Roane-Anderson 
Company with Leathern an and 
Alley 



Divisi o n, Man 

hat tan District, 
Oak Ridge, 
Tennessee 

Files, Concessions 
and Subcontracts 
Section, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 



I 



4 



fisu. 

191 



193 < 



194/ 



195 



/ 



196 * 



197 



Subcontract No. 6, Roan ©-And argon 
Company with Galbreath-Koore 
Company 



Subcontract Ho. 21, Roane-Anderson 
Company with Oak Ridge Health 
Association 



Narrative Cost Report, Clinton 
Engineer Works, Prepared for the 
United Stated Engineer Depart- 
ment, Manhattan District, by 
Stone A Webster Engineering Cor- 
poration, Architect-Engineer- 
Kanagement. Boston, Massachusetts, 
Contract W-7401-eng-13, 4 Vols, 

. Oak Ridge, Tennessee, 1946 

American Industrial Transit Monthly 
Cost Analyses 



Public Proclamation No. 8, Head- 



quarters Eastern Defense Command? 



Files, Concessions 
and Subcontracts 
Section, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

f iles, Purchasing 
Department, 
Roane-Anderson 
Company, Oak 
Ridge, Tennessee 

Manhattan District 
Classified Files, 
Oak Ridge, 
Tennessee 



Office, American 
Industrial Trans- 
it, Oak Ridge, 
Tennessee 



— Public Proclamat i o n K o . 1, Head- 
quarters Seventh Army 

Cost Records, Roane-Anderson Company Files, Roane- 
Anderson Com- 
pany, Oak 
Ridge, Tennessee 



Letter, Roane-Anderson Company, to 
Oak Ridge Health Association, 
subject! "Termination of Contract", 
dated 11 April 1946 



Files, Roane- 
Anderson Com- 
pany, Oak 
Ridge, Tennessee 



) 



198 



199 ^ 



200. 



201 / 



Description 
Conin unicatione Service Accounts 



Bell System Line end Station 
Report, dated 31 July 1945 



Subcontract Ho. 21 ( 19-46) , Roane- 
Anderson Oonpany with Oak Ridge 
Houiinf Company 



Subcontract No. 6* (1946), Roane- 
And er ion Company with Qalbreath- 
Moore Company 



Files, Communica- 
tions Department, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak 
Ridge, Tennessee 

Files, Communica- 
tions Department, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak 
Ridge, Tennessee 

Files, Concessions 
and Subcontract 
Section, Adminis- 
trative Depart- 
ment, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Concessions 
and Subcontract 
Section, Adminis- 
trative Depart- 
ment, Facilities 

— and Si 



eion. Manhattan 



District, Oak 
Ridge, Tennessee 



203 / 

204 y 

205 /. 



United States Code Annotated, 
Title 50 (War) 

Executive Orders, No. 8972, dated 
12 December 1941 

Public Proclamation No. 2, Headquarters 
Southern Defense Command, dated 25 
March 1943 



I 



Hsu. 

206 J 



207 



/ 



208 



209 



210 



211 



212 



Description 

Completion Report, Portion of 
Townalte Planning of Oak Ridge, 
Tennessee, Covered by Contract 
No. «-17-0«#-eng-53, Skidaora, 
Owings and Merrill, Architect- 
Engineer, Oak Ridge, Tennessee, 
15 June 1946 

Filei "Oak Ridge Laundry Operation" 



213 



Public Law Ho. 703, 76th Congress 
2 July I940f Public Uw Ho. 354, 
77th Congress-, 5 June 1942) 
Executive Order 9001, 27 Dee ember 
194l> Public Law No. 580, 5 June 
1942 

Subcontract Mo. XPQ-1D57, S. I. 
OuPont de ^emours Company, with 
Tennessee Valley Authority 



Contract No. W-74l2-eng-23, with 



B. 



Subcontract Ho. 47-0-6232, 3tone 
& debater Engineering Corporation, 
with Tennessee Valley Authority 



Contract Mo. *-44-153-eng-39, with 
Tennessee Valley Authority 



Contract No. R-7403-eng-lOl, and 
Modifications 1 to 8, with A. S. 
Scliulman Electrical Company 



Kanhnttan District 
Classified Files, 
Oak Ridge, 
Tennessee 



files, Concessions 
and Subcontracts 
Section, Adminis- 
trative Department, 
Facilities and 
Service Division, 
Manhattan District, 
Oak Ridge, 
Tennessee 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Kftnhattan District 



Contract Files, 

Oak Ridge, 

Tennessee 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Kanhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



gfe. 

213a 
214 



715 



236 



217 



217* 



219 7 



220 



221 



J 



Contract No. W-31-lQ9-eng-32, with 
Watson-Flagg Engineering Company 



Latter, subject! "Cone true t ion Items 
Requiring Completion Subsequent 23 
February 1946 to Bits Ho. 1 and Ho. 
2 Substations." 



Contract No. "-14-108- an £-49, with 
3 tone & Webster Engineering 
Corporation 



Contract No. W-74Q5-sng-23, with 
K ell ex Corporation 



Contract No. W-74l8-eng-6, with 
Tennessee Valley Authority 



Letter, Manhattan District, to 
A. S. Sehuloan Electrical Cos. 
pany, dated 24 June 1946 



L 9q&Uoa 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee. 

Files, Electric Pow- 
er Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee, 

Manhattan District 
Contraot Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contraot Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



Anderson Conpany 



Contract No. W-22-075-«ng-71, with 
Wilson and Rogers Company y Con- 
tract Ho. W_22-075-eng-85, with 
Wilson and Rogers Company 

Contraot No. W-l4-108-eng-71, with 
John A. Johnson Contracting 
Corporation 



Contraot No. W-74l8-eng-l, with 
Harrison Construction Company 



Oak Ridge, 
Tennessee 

Manhattan District 
Contraot Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contraot Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



218 * 


Contract No. W-7401- en 8-115. Modlr- 


Manhattan District 






flca tlon Mo. 7, with Rnane-* 


Contract FU.m. 





,&a, 

222 



223 



224 



225 



Field Order, Subproject Mo. 50, 
J. A. Jones Construction Company 
Field Order Subprojects 



Field Order, Subproject Ko. 046, 
J. A. Jones Cone tract Ion Coapany 
Field Order Subprojects 



Files, Department 
of Public Works 
(Engineering), 
Facilities and 
Servioe Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Files, Department 
of Public Works 
(£hgineering), 
Facilities and 
Service Division, 
Manhattan Die. 
trlct, Oak Ridge, 



Cost Records, Road Improvement, 
19^5 Recapitulation of Expendi- 
tures, Roane-And arson Company 



Project Costs, Buildings, 1945 



Files, Roads and 
Streets Depart- 
nent, Roane- 
Anderson Company, 
Oak Ridge, 
Tennessee 

Files, Department 
of Public Works 
(Engineering), 
Facilities and 
Service Division, 
Manhattan Dis- 



trict, Ho. lgl.ft , 



536 



237 



Onk Bldge, 



Cost Account, Contract 
w_7405-eng-101, A. 3. Schuloan 
Electrical Company 



Fll« "Power, Distribution of 
Costs" 



Tennessee 

Files, Cost Account- 
ing Department, 
A. S. Sehulman 
Electrical Company, 
Oak Ridge, 
Tennessee 

Files, Electric 
Power Division, 
Plant Operations 
Group, Manhattan 
District, Oak 
Ridge, Tennessee 



No. 

228 



229 . 



230 



231 



Spyth, H. D. f »A General Account of 
the Development of Methods of 
Using Atomic Snergy for Military 
Purposes Under the Auspices of the 
United States Government, 1940- 
1945, 9 Washington, 0. 0., 1945 

General Guard Order Ho. 2, datsd 24 
September 1943 



Location 



General Guard Order Bo. 3, dated 20 
November 1943 



General Quard Order No. 57, dated 
17 K«y 1944 



Files, Department 
of Public Safety, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Files, Department 
of Public Safety, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Files, Departs ant 
of Public Safety, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 



232 



General Guard Order Ro. #31, dated 
13 July 3944 



Organisation Ghart, Manhattan ®1b- 
trlot, dated 28 August 1944 



-Files, Department 



of Publi c Safety, 
Facilities and 
Service Division, 
Manhattan dis- 
trict, Oak Ridge, 
Tennessee 

Files, Administra- 
tive Department, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridgs, 
Tennessee 



234 



235 



237 



Description 

Organisation Chart, Manhattan Dis- 
trict, dated 10 Novaffib«r 1944 



Organisation Chart, Manhattan Dis- 
trict, dated 26 January 1945 



Organisation Chart, Manhattan Dis- 
trict, dated 21 June 1945 



Organisation Chart, Manhattan Dis- 
trict, Facilities and Service 
Division, QSH Security Branch, 
dated 31 October 1945 



Location 

Files, Administra- 
tive Department, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
tenses see 

Files, Administra- 
tive Department, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Files, Adainistra- 
tlve Department, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Bidge, 
Tennessee 

Files, administra- 
tlve Departsent, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 



Organization Chart, Manhattan Dis- 
trict, Facilities and Service 
Division, dated 20 November 1945 



Fll 



eg. 



tlve Department, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 



239 



Organisation Chart, Manhattan Dis- 
trict, Facilities and Service 
Division, dated 30 November 1945 



Be. 

240 



241 



242 f 



24* 



Description 

Organisation Chart, Manhattan Dis- 
trict, dated 13 December 1945 



Organisation Chart, Manhattan Dis- 
trict, Vaolllties and Service 
Division, Public Security Branch, 
dated 1 February 1946 



Organisation Chart, Manhattan Dis- 
trict, Facilities and Service 
Division, Department of Public 
Safety, dated 22 March 1946 



Organisation Chart, Manhattan Dis- 
trict, Facilities and Service 
Division, Department of Public 
Safety, dated 9 Kay 1946 



Files, Administra- 
tive Department, 
Facilities end 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
T annas a se 

Files, Administra- 
tive Departasnt, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Files, Administra- 
tive Departasnt, 
Facilities and 
Service Division, 
Manhattan District, 
Oak Ridge, 
Tennessee 

Files, Administra- 
tive Department, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee - 



— 



244^ 



Organ! la 



Dis- 



triet, Departssnf of Public Safety, 



Files. - Administra- 



tive Department, ~ 
Facilities and 
Service Division 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 



245 



dated 1 July 1946 



Filet "Budgets, Operating (Statements)" 



fefc 



Location 



2/6 



2*7 



248 



/ 



250 



251 



Contract No. W-33»-l09-»sng-79, with 
John A. Johnson Contracting Cor- 
poration 



Letter, Roane-Anderson Company to 
0. 3. Engineer Office, Manhattan 
District, dated 7 November 1946 



Contract Ho. *-;?&-075-eng-5l, 
with Harrison Construction 
Company 



Contract No. ^-17-038- eng-5 2, with 
Drainage Contractors, Inc. 



Contract No. W-22-075- eng-48, with 
John F. Humphrey Company 



Contract So. ^-23-075- en g-56, with 
John F. Huonhrey Company 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



Files, (No. 
600.15,R-A), 
Control Depart- 
ment, Facilities 
and Service divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan district 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
"Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 



Tsnnesaec 



252 ' 



253 



254 



Contract Ho. K-23-075-sng-61, with 
John F, Humphrey Company 



Contract Ho. W-?3_075-eng-105, with / 
Christopher & Company 



Contract No. W-22-Q75-ang-106, with 
Sullivan, Long & Hagerty 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Rldgs, 
Tennessee 

Manhattan District 
Contract Files, 
Oik Ridge, 
Tennessee , 



Description 



Location 



Subproject 0-15, Roane-And arson 
Company with Harrison Gone Amo- 
tion Company 

Organization Chart, Utilities and 
Maintenance Branch, dated 12 April 
19^5 



Subcontract No. 20 i 1946) f Roane- 
Andereon Company with Gibson 
Service Management Company 



Subcontract No. 17, Roane-Anderson 
Company with Gibson Service 
Management Company 



Subcontract No. 14 ( 19^6) , Roane- 
Anderson Company with Rideaour 

tj.M. tfmrti cv\ 4*. flniCAOMtf 



Files, Roane-Ander- 
son Company, Oak 
Ridge, Tennessee 

* 

I 

w 

Files, Administra- 
tive Department, , 
Facilities and 
Service Divi- 
sion, Manhattan 
District* Oak 
Ridge, Tennessee 

Files, Concessions 
and Subcontracts 
Section, Adminis- 
trative Depart- 
ment, Facilities 
and Service Divi- 
sion, Oak Ridge, 
Tennessee 

Files, Concessions 
and Subcontracts 
Section, Adminis- 
trative Depart- 
ment, Facilities 
and Service Divi- 
sion, Oak Ridge, 
Tennessee 

Files, Concessions 
and Subcontracts 
Section, Admlnle- 



Oontract No. W_28-094-eng-46, with 
John A. Johnson Contracting 
Corporation 



tnrtive depart- 
ment, Facilities 
and Service Divi- 
sion, Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



Memorandum, Control Department, Fa- 
cilities and Service Division, Man- 
hattan District, subject! "Apart- 
ments Converted from Dormitories' 1 , 
dated 2 October 1946 



Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, ' 
Oak Ridge, 
Tennessee 



262 



263 



264 



265 



Pesorlptlon 

Contract Ho. «-3H09-«ng-53, 
with John A. Johnson Contract- 
ing Corporation 



* enorandua, Control Department, Fa- 
cilities and Service Division, 
Manhattan District, subject* B A- 
partments Converted from "S" Type 
Dormitory", dated 18 November 1946 



Files, Engineering are! Operations 
Section, Department of Public 
fforks, Facilities and Service 
Division, Manhattan District 



Letter, Cost Section, Administra- 
tive Division, Manhattan District, 
subject* "Construction Costs of 
Additional Housing", dated 30 
October 1946, with 4 In els. 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee , 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Engineering 
and Operations 
Section, Depart- 
ment of Public 
Works, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Control De- 
partment, Admin- 
istrative Depart- 
ment, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 



Sard Index File, Farm House Doc 



267 



pancy, Housing Section, Adminis- 
trative Department, Facilities 
and Service Division, Manhattan 
District 



Letter, Roane-Anderson Company, 
subject* "Hutment and Barracks 
Costs", dated 4 December 1946 



icualng Section, 

Administrative 
Department, Fa- 
cilities and 
Service Divi- 
sion, Manhattan , 
District, Oak 
Ridge, Tennessee 

Flies, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 



Letter, Roan ©-Anderson Company 
subject I "Management Contract- 
Oak Ridge Housing Company", 
d«tsd 17 September 1946 



Fllei "Tri-States Romas Company" 



Memorandum, Roane-Anderson Com- 
pany, sub Jecti "List of Roane- 
Anderson Purchase Orders of 
Items of Furniture and Furnish- 
ings for Initial Equipment of 
TV>nsltories» Stc. , as Indicated., 
(undated) 

i 

Concessions Agreement No. RA 198, 

Roane- Anderson Company with 
Alexander Hotels, Inc. dated 



11 January 19 &6- 



Files, Concessions 
and Subcontracts 
Section, Adminis- 
trative Depart- 
merit, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Concessions 
and Subcontracts 
Section, Adminis- 
trative Depart- 
ment, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Concessions 
and Subcontracts 
Sec tion, Adminle- 



tratlva Dap a rt- 



T 



Letter, Roane-Anderson Company, to 
Chief Inspector, Division of Hotel 
and Restaurant Inspection, Depart- 
ment of Conservation, State of 
Tennessee, dated 13 September 1946 



— mant, -Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Concessions 
and Subcontracts 
Section, Adminis- 
trative Depart- 
ment, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 



273 



275 



Letter, Administrative Department, 
Facilities and Servloe Division, 
Manhattan district, subjecti 
"Closing of Louisiana Cafeteria , 
(Concession Agreement No. RA 
164)", dated 9 August 1946 



emorandum, Oak Ridge Hospital, 
sub*eeti Manhattan District 
History, Central Facilities, 
Kedieal Facilities and ■Services", 
dated 26 December 1946 



KsnoranduB, Control Department, 
Facilities and Service Division, 
Manhattan District, subject! 
"Operation of First aid Stations", 
ds tad 18 November 1946, with 2 
lnels. 



Letter, Roane-Anderson Company, 
dated 17 July 1946 (Referring 
to hospital construction costs) 



Location 

Files, Concession! 
and Subcontracts 
Section, Adminis- 
trative Depart- 
ment, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Department 
of Public Wei. 
fare, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Filea, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Control De- 
partment, FaeilV 
tles and Service 
Division, Man- 
hattan District, 

O ak Ridgar " 
""Tennessee 



277 



276 



Filei "Oak Ridge Hospital (Opera- 
tion) ■ 



emorandum, Control Department, Fa- 
cilities and Service Division, 
Manhattan District, subject! Man- 
hattan District History, Central 
Facilities, Water Supply System*, 
dated 20 December 1946, with 3 incls., 
and 1st Memorandum Indorsement, De- 
partment of Public Works, Facilities 
and Service Division, dated 27 Decem- 
ber 1946, with 4 incls. 



Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Control De- 
part sent, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 



X 



Est 



Description 



Location 



279 



280 



281 



282 



Memorandum, Control Department, 
Facilities and Service Division, 
Manhattan District, subject! 
"Manhattan District History, 
Central Facilities, Sewerage 
Sjrstea", dated) 20 December 1946, 
with 3 in els. , and 1st Memorandum 
Indorsement, Department of Public 
Works, Facilities and Service Divi- 
sion, dated 30 December 1946, with 
4 incla. 

Memorandum, Department of Public 
Welfare, Facilities and Service 
Division, Manhattan District, 
subject! "Manhattan District 
History, Social & Welfare Facili- 
ties and Service", dated 31 Decem- 
ber 1946 

History of Recreation 4 Welfare 
Association, 21 July 1943 to 31 
December 1946, prepared by Swap 
?. Davis, Managing Director, dated 
27 December 1946 



Amended Qrant of Authority for Oak 
Ridge Recreation & Welfare Asso- 
ciation, dated 1 June 1945 



Files, Control De- 
partment, Fa el Ti- 
tles and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee .'. 



Flies, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Department 
of Public Wel- 
fare, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Department 
of Public We!U 
fare, Facilities 
- and Service Divi- 
ilon, Manhattan 



283 



284 



Oak Ridge Welfare Service Report, 
1 January 1946 to 30 September 
1946 



Grant of Authority for Oak Ridge 
Welfare Service, dated 1 July 
1945, with Ajsendment, dated 1 
July 1946 



Biatrial, osic 
Ridge, Tennessee 

Files. Department 
of Public Wel- 
fare, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Department 
' of Public Wel- 
fare, Facilities 
and Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 



1 



285 



, 286 



287 



288' 



289 



Contract No. W- 28-094- eng-77, with 
H. K. Williams Company 



Memorandum, Control Department, Fa- 
cilities and Service Division, 
Manhattan District, subjecti "Man- 
hattan District History, Central 
Facilities, Road System*, dated 20 
December 1946, with 2 inels., and 
1st Memorandum Indorsement, Departs 
aent of Public Works, Facilities 
and Service Division, dated 31 
December 1946, with 4 incls. 

i 

Road Improvement Cost Report 



Contracts Nos. W-31-109-«ng-5Q, 
«-23-094-«ng-62, and <«-44-153- 
eng-47, with E. J, and f. L. 
Cobb, Inc. 

Payment Touchers 



Location 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridga, 
Tennessee 



Files, Road and 
Streets Depart- 
ment, Roane- 
Anderson Com- 
pany, Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Files, Audit Sec- 
tion, Adminis- 
trative Division, 
Manhattan Dis- 



trict. Oak^Rldga, 



290 



291 



Cost Ledgers 



Weekly Activity Report 



Tennessee 

Files, Cost Sec- 
tion, Adminis- 
trative Divi- 
sion, Manhattan 
District. Oak 
Ridge, Tennessee 

Files, Roads and 
Streets Depart- 
ment, Roans- 
Anderson Com- 
pany, Oak Ridge, 
Tennessee 



292 . 



293 



294 



295 ' 



296 



Description 
Special Job Coet Surveys 



memorandum, Control Department, Fa- 
cilities and Service Division, Man- 
hattan District, subject! "Man- 
hattan District History, Central 
Facilities, Railroad System", 
dated 20 December 19-46, with 2 
incls., and 1st Memorandum Indorse- 
ment, Department of Public Works, 
Facilities and Service Division, 
dated 6 January 1947, with 2 in els. 

Subcontract No. 70 (£-9808), Stone & 
Webster Engineering Corporation with 
R. B. Tyler, Inc. | and Subcontract 
Ho. 107 (0-17689), Stone & Webster 
Engineering Corporation with Dave 
L, Brown 

Contract Mo. *-74l8- eng-3, with 
Ralph Rogers OoEpahy 



Locution 

Files, Roads and 
Streets Depart- 
ment, Roane- 
Anderson Com- 
pany, Oak Ridge, 
Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
.Tennessee 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



Constructive Cash ^Expenditures & 



Recelpte to Date & Estimated Con- 



structiv e Caah Sxp e ndlt u r ae &- 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Files, Co ntrol De- 
partaant, Facili- 



tie s a n d S e rv i c e 



297 



Receipts. ••.December 1946, Cumula- 
tive.... (Roane-Anderson Company), 
with 1 inol. 



Keaorandum, Oak Ridge Public 
Schools, subject* "Kumber of 
School Employees as of December 
31, 1946", dated 7 January 1947 



Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 



298 



299 



300 



301 



MaaoranduK, Oak Rid fa Public 
School*, subject* "Membership 
In Oak nidge Schools as Per 
Deoaober 31", dated 8 January 
19*7 



Memorandum, Department of Public 
Welfare, Facilitisp and Service 
Division, Manhattan District, 
subject I "Manhattan District 
History, Oentral Facilities, 
School System", dated 7 January . 
1947 

Cony, Determination f, D. 88-U. S. 
Engineers -1_A, Office of the 
Chief of Transportation, Washington, 
D. 0. , dated 11 October 1946 



Filet "Dormitory Statistic* 1 
Trend from 1 .July 19^6 to 
31 December 1946" 



Location 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Housing Sec- 
tion, administra- 
tive Department, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 

— Tennessee „ 



303 



Hevegetatlon anfl Srosion Control 
Cost Report 



Memorandum, Departeent of Public 
Works, Facilities and Service 
Division, Manhattan District, 
sub J act i "Manhattan District 
History, Central Facilities, 
Road System", datad 16 January 
1947, with 1 lncl. 



Files, Roads anil 

Streets Depart- 
ment, Roane- 
Anderson Company, 
Oak Ridge, 
Tennesaea 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 



304 



305 



306 



307 



308 



309 



310 



311 



Description 

Subcontract Ho. 32, with R, S. MqrJ-m 
Company , under Contract No. 
W-7421-eng-ll, with J. A. Jones 
Construction Company 

Subcontract No. 10, with Oman- 
Creighton Construction Company, 
under Contract No. W-742X-eng- 
11, with J. A. Jones Construction 
Company 

an o random, Control Department, Fa- 
cilities and Service Division, Man- 
hattan District, subject! "Addi- 
tional Information for History*, 
dated 9 January 1947, with 3 incls. , 
and 1st Memorandum Indorsement, 
Department of Public Works, facili- 
ties and Service Division, dated 14 
January 1947, with 4 in els. 

Letter, Roane-Anderson Ooanany, dated 
17 January 1947, fllei 600.15 
<R-A) 



Contract Ho. »-17-038-eng-132, with 

John A, 
— novation 



Location 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 



Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 



Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Rldgfl, 
Tennessee 

Manhattan District 

Contract Files, 
— Oak Ridge, 



Contract No. «-44-153-sng-4l, with 
with Fleteher-SSoore Company 



Contract No. W-31-l09-eng-45 , with 
Engineering and Equipment Company 



Contract No. W-2a-075-eng-131, ^i** 1 
Clinton Construction Company 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tain es see 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 

Tennessee 




is*. 

312 



3X3 



3U 



315 



316 



317 



Description 

Contract No. W.3L.lo9-eng-S7, 
with John A, Johnson Contract- 
ing Corporation 



Contract No. W. 3L-l09-.9ng.-82, with 
John A, Johnson Contracting Cor- 
poration 



Letter, Roane-Anderson Company, 
dated 17 December 1946 (Filei 
No. Man. 600.15, R-A) 



Con cession s Reports (Monthly), 
Roane-Anderson Company 



Memorandum, Department of Public 
Safety, Facilities and Service 
Division, subject* "Manhattan 
District History, Central Faoili- 



tles^ascarity flystwi^dated 
Z7 January 1947 



Memorandum, Control Department, Fa- 
*" cllltles and Service Division, 
Manhattan District, subject! Man- 
hattan District History, Central 
Facilities, Communications", dated 
18 Decamber 1946, with 1 ind., 
and 1st Memorandum Indorsement, 
Communications Department, Facili- 
ties and Service Division, dated 
29 January 1947, with 3 incls. 



Location 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Files, Concessions 
and Subcontracts 
Section, Adminis- 
trative Depart- 
ment, Facilities 
end Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tennessee 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man> 



hattan District, 
Oak Ridge, 
Tennessss 

Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- ' 
hattan District, 
Oak Ridge, 
Tennessee 



■ 



Da pcriptlo n, 



Location , 



318 Fiscal and* Control Section Records Filae, Communica- 

tions Department, 
Facilities and 
Service Division, 
Manhattan dis- 
trict, Oak 
Ridge, Tennessee 

319 Manhattan District Consolidated 

Force Report, Contractor Eo- 
ploynsnt, dated 31 December 
1946 



Files, Office of 
the Chief of the 
Facilities and 
Service Division, 
Manhattan Die. 
trlct, Oak Ridge, 
Tennessee 



330 



321 



322 



Memorandum, Electric Power Divi- 
sion, subject! "Manhattan Dis- 
trict History", dated 3 February 
1947, with 5 in els. 



Contract Mo. W_31-l09^eng->4 )l with 
Clinton Power Commission 



Contract Ho. W-26-02X-cng-132, with 

Lenoir Oitjr Water and Light De- . 
— oartaant 



Files, Control De- 
partment, Facili- 
ties and Service 
Division, Man- 
hattan District, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Manhattan District 
Contract Files, 

— Oak Ridge, 

— T e nness ee — 



323 



324 



Contract Ko. *-3L-109-«ng-69, with 
Xarrlaan Power Departs ent 



Contract Ho, W-22-075-eng-74, with 
Fort Loudoun Electric Cooperative 



Manhattan District 
Contract Files, 
Oak Ridge, 
Tennessee 

Kanhattan District 
Contract Filae, 
Oak Ridge, 
Tennessee 



325 



Project Cost Summary, Military Funds, 
Contracts 



Files, Cost Sec- 
tion, Adminis- 
trative Division, 
Manhattan Dis- 
trict, Oak 
Ridge, Tennessee 



— - 
326 



827 



898 



829 



880 



881 



Description 

Statistical Summary Charts 
(Monthly), American Indus- 
trial Transit Bus Operations 



Minutoi, Cantral Facilities 

Advisory Conn it tee, 18 July 1944 



Memorandum, Stone A Webster En- 
gineering Corporation to files* 
deted 94 June 1948, subject i "Ac- 
counting for Trailer Camp Revenues 
and Expense." 

tetter, Crenshaw to Roane-Anderson 
Company, dated 18 January 1944 
(relating to reduction in trailer 
rental ratea). 



tottor7~Cronahaw tcTStone ft Webeter 

Engineering-Corporation f - deted If 

January 1944 (relating to reduc- 
tion in trailer rental ratea). 



Letter, Kelley to Tennessee 
Kastman Corporation, dated 18 
January 1944 (relating to reduc- 
tion in trailer rental ratea). 



Location 

Files, Bus Trans- 
portation Section, 
Department of Pub- 
lic Works, Facili- 
ties and Service 
Division, Manhat- 
tan District, Oak 
Ridge, Tennessee 

Files, Office of 
the Chief of the 
Facilitiea and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 



Files, Department 
of Public Works, 
Facilities and 
Service Divi- 
sion, Manhattan 
District, Oak 
Ridge, Tenneasee 



-Files, Department 
-of-Publ io-Wori 
Faollltiea and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 

Files, Department 
of Public Works, 
Facilities and 
Service Division, 
Manhattan Dis- 
trict, Oak Ridge, 
Tennessee 




Description 



Location 



Minutes, Control Foeilltios 
Adrloory Committee, 10 August 
1944 



Letter, Hodgson to Roane-Anderson 
Company, dotod 12 August 1944 
(relating to reduction of trailer 
rontsls). 



Letter, Hodgson to Tennessee East- 
n«n Corporation, dated 9 October 
1944 (relating to trailer rentals), 

Teletype, Hlehols to Johnson, dated 
12 October 1944 (relating to 
trailer rentals). 



Piles, Office of the 
Chief of the Pec ill- 
ties and Service 
Division, Manhattan 
District, Oak Ridge, 
Tennessee 

Files, Department of 
Public Works, Fa- 
cilities and Serv- 
ice Division, Man- 
hattan District, 
Oak Ridge, Tennessee 

Manhattan District 
Piles, Oak Ridge, 
Tennessee 

Manhattan District 
Files, Oak Ridge, 
Tennessee 



Memorandum, Curt in to Crawford, 
subjects "Progress of Car 
Sharing Program", dated 17 
June 1944. 



ran dum. Craw ford 



File s , s ubject i — Ride 



Sharing on the Area", dated 
1 July 1944 



Letter, O'Meara to Roane-Anderson 
Company (relating to ride 
sharing program), dated 25 May 
1944 



Files, Bus Trans- 
portation Seotion, 
Department of Pub- 
lic Work*, Facili- 
ties and Service 
Dlviaion, Manhat- 
tan District, Oak 
Ridge, Tennessee 



is* Hue Trans - 

p o rtation S eoti o n, 



Department of Pub- 
lic Works, Facili- 
ties and Service 
Division, Manhat- 
tan District, Oak 
Ridge, Tennessee 

Files, Bus Trans- 
portation Section, 
Department of Pub- 
lic Works, Facili- 
ties and Service 
Division, Manhat- 
tan District, Oak 
Ridge, Tennessee 



hi 

339 



340 



341 



) 



34? 



Daaoriptlon 

Memorandum, Warren to Taylor, 
Tannaaaae Eastman Corporation* 
•ubjecti "8hare-th*-Mde 
Program Committee", datad 
23 Hay 1944 



Memorandum, Bui Authority* 
Roane -Ander eon Company* to 
CSff Transportation Board 
(relating to ear sharing), 
datad 4 May 1944 



Memorandum, Manager of Adminis- 
tration, Tannaaaaa laatman Corpora* 
tlon, to All Bnployeea, subjects 
"Low Coat Share-the-Rl de Plan", 
dated 14 Doc amber 1943 



Memorandum, Travis to WosteroMl* 
subjects "Share -A-Ride Clearing 
House", datad 3 October 1943 



Location 

Pi lei* Bui Trane- 
portatlon Section, 
Department of Pub- 
lic Works* Faolli- 
tiaa and Serrlee 
Di Tii ion, Manhat- 
tan Diatriet, Oak 
Ridge, Temieaiee 

Pilea, Bus Trane- 
port at I on Sootion* 
Department of Pub- 
lic Worki, Facili- 
ties and Serrlee 
Dirleion, Manhat- 
tan Diatrlot, Oak 
Ridge, Tenneiiee 

Piles, Bus Trans- ) 
portation Seotion, « 
Department of Public' 
Works, Facilities 
and Serrlee Dirl- 
eion, Manhattan Dis- 
trict, Oak Ridge* . 
Tennessee 

Files* Bue Trans- 
portation Seotion, 
Department of Pub- 



lle Works. Facili- 



ties and Serrlee 



343 Memorandum, Travis to Woaterehll, 

subject! "Suggestion No, 32, 
Ideaa for Victory"* dated 18 
September 1948* with 1 lncl. 



Dirleion* Manhat- 
tan Diatrlot, Oak 
' Ridge, Tennessee 

Files, Bus Trans- 
portation Section, 
Department of Pub- 
lie Works, Facili- 
ties and Serrlee 
Di rial on, Manhat- 
tan Diatrlot, Oak 
Ridge, Tenneaaee 



) 



Bo, 
844 



Description 



Memorandum, Diamond to Curtin, 
"Tennessee Laws Affecting; 'Share 
" dated 27 



the Ride* Plans/ 
March 1944 



345 



S46 



547 



Letters (identical), Cart in to 
Ford, Bacon and Davit, Inc.; 
Stone c Webster Engineering 
Corporation j and Tennessee 
Eastman Corporation (all re- 
lating* to car sharing) t dated 
23 May 1944 



Letter, Curt in to Rational Con- 
servation Bureau, dated 2 June 
1944 



Letter, national Conservation 
Bureau to C*W Transportation 
Board, dated 6 June 1944 



Location 

Piles, Bus Trans* 

portatlon Section, 
Department of Pub* 
lie Works, Facili- 
ties and Service 
Division, Manhat- 
tan "District, Oak 
Ridge, Tennessee 

Files, Bus Trans- 
portation Section, 
Department of Pub- 
lic Works, Facili- 
ties and Service 
Division, Manhat- 
tan District, Oak 
Ridge, Tennessee 

Files, Bus Trans- 
portation Section, 
Department of Pub- 
lic Works, Facili- 
ties and Service 
Dlrislon, Manhat- 
tan District, Oak i 
Ridge, Tennessee 

Files, Bus Trans- 
portation Section, 
Department of Pub- 
lic Works, Facili- 
ties and Service — - 



Di v isi o n, Manhattan 



District, Oak Ridge, 
Tennessee 

Files, Bus Trans- 
portation Section, 
Department of Pub- 
lic Works, Facili- 
ties and Service 
Division, Manhat- 
tan District, Oak 
Ridge, Tennessee 
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Letter, Curtln to Roane -Anders an 
Company (listing car sharing 
exchanges), dated' 25 July 1944 



Description. 



Location 



Menoran dun, Counsell to Bloch, 
subject i "Roquost for Work 
Order", 16 August 1944 



Memorandum, Bernandee to Division 
Heads, Roane-Anderson Company 
(relating to trailer operationa), 
dated 22 Kay 1944 

Memorandum, Russell to Bloom 
(relating to trailer opera- 
tions), dated 29 May 1944 



Letter, Zbanek to Roane-Anderson 
Company, subjects "Trailer 
Rentals", dated »20 May 1946 



Letter, Roane-Anderson Company 
to Gibson Service Management 
Company, subject t "Trailer 
Rentals", dated £4 May 1946 



Piles, Bus Trans- 
portation Section, 
Department of Pub- 
lic Works, Facili- 
ties and Service 
Division, Manhat- 
tan Distriot, Oak 
Ridge, Tennessee 

Piles, Division of 
Aooounts, Roane- 
Anderson Company, 
Oak Ridge, Tennessee 

Files, Division of 
Accounts, Roane- 
Anderson Company, 
Oak Ridge, Tennessee 

Piles, Division of 
Acoounts, Roane- 
Anderson Company, 
Oak Ridge, Tennessee 

Piles, Division of 
Accounts, Resne- 
An demon Company, 
Oak Ridge, Tennessee 




MA8HATTAI DISTRICT HISTORY 
BOOS X - QOISRAL 
VOUWE 12 - CLINTON 8BOIMSES WOHSfl, C8HTRAL FACILITIES 

APPENDIX B . MAPS 



lUH&VTIiH DISTRICT HISTORY 
BOOK I . QE&RR&L 
rOLttflS 12 - SLUTOK SNQIHSHS WORKS, 0H8TBAL PACILITIS9 

AFFSSDIX B - MAPS 

1 Location Map, Clinton Enginaar Works 

2 Vicinity lap, Cfiff 

3 Baa arvation Map, OSS 

4 Map, Oak Bldga (2 Shasta) 

5 Shoppers* Quid a, Oak Bldga 

6 Bleetrle Power Distribution Systsa, QW 

6a Blaotrle Power Distribution and Supply, OEM 

7 Original Watar Supply Bystaa, Oak Bldga 

6 Watar Supply Bystaa, Oak Bldga, Woreabsr 1944 

9 Watar Supply Bystaa, Oak Bldga, 31 Daeaabar 1946 

10 Aeeess Boada, CW, Bovaaber 1944 

11 Oantral Railroad Bystaa, OSW 



January 1945 

12a Baa Transportation Map, Off-Area, Pabruary 1945 to 
Daoaabar 1945 

13 Boad Bystaa, 09, 29 May 19*5 
13a Road Bystaa, OBV, 1 April 1946 
13b Boad Bystaa, Off, 31 Daeaabar 1946 

14 Sewerage By etas. Oak Bldga, 31 Daoaabar 1946 
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TOWNSITE, ADMINISTRATION AREA 
AND WAREHOUSE AREA 

LOCATION PLAN AND 
STATUS OF CONSTRUCTION 
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CLINTON ENGINEER WORKS 
ELECTRIC POWER DISTRIBUTION 
. l54KV-l3.tKV-60c>i 
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WATER SUPPLY 
OAK RIDGE, TENN. 



IN 3 MCCTS 

t*M' 



SHCCT NO 3 
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U t. ENOR Of f. 0*K IllOOt, TCNM. 
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B_12 oUfl TRANSPORT IIO* OFF-AKEA f 
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FE3RUARI 1945 TO Bse»:BBft-»>fe 
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&-i3b RQ*B sisrrm, cssr, yi dsg8s:b*sb 19*6 
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ROANE-ANDERSON COMPANY 

OAK RIDGE — TENNESSEE 



CLINTON ENGINEER WORKS 
ROAD MAP 
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HT| MAV Ifi, 1948 



DRAWN CHECKED APMOVID 



APPHOVID »H DISTRICT CNGINIIN 



OHAWINtf' 
NUMBER 



ES 40 




384/ HOUSING UV/71 
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WATER SHED. 



rrtT 



.... 



) LIVER SPRINGS GATE ~-V 

^.O A J ?K 



I TREATMENT PLAMT SETS. 





MANHATTAN DISTRICT HISTORX 
BOOK X - OEH&R&L 
VOLQkSS 12 . CLINTOH SK3IKSER WORKS, C8NTRAL FACILITIES 
APFSKDIX 0 . GRAPHS. CHARTS, & TABLB3 





KAHHfcTTAJl DISTRICT HISTORY 
BOOK I - GENERAL 
VOLOKS 12 - (JUNTOS S8GINS3R WORKS, CSM7R&L FACILITIES 

appendix c - oiupns, charts, & tables 

HO. TITLE 

1 Population Chart, Clinton Engineer Works 

2 Employment Chart, CSS? 

3 Rousing Cost Oats 

3a Housing Contract Data 

3b Housing Availability & Oocupanoy (6 Sheets) 

4 Trailer Installation Graph 

5 OoBBerdal Facilities, Contra ot Data (4 Sheets) 

6 Schools and Medical Facilities, Contract Data 

7 Slectric Power Consumption and Costs, Clinton Engineer 

Works, October 1943 through December 1946 

8 Schedule of Housing Rental Rates ( 2 Sheets) 
8a Sewerage System, Quantities and On it Costs, 

1944, 1945, and 1946 
8b Water Supply System, Quantities and Unit Costs, 
1944, 1945, and 1946 

9 Bus Operations, February 1944 through Deceaber 

1946 

10 Bus Operations, Off-Area, February 1944 through 

December 1946 

10a Off-Area Bus Subsidy Contractors, Communities Served, . 
*nd Contract Tenrinntion Dates 



Appendix 0 - Graphs, Ohnrts, & Tables (cont»d). 
HO. TITLE 

10b Operational Costs, Bus System, AIT, February 1945 
through December 1946 

11 Administrative, Service, and Miscellaneous Buildings 

and Facilities 

12 CaseB Handled by Review Board, April 19^5 through 

December 1946 

13 Concession Report, December 1946 (10 Sheets) 

13a Equipment Rentals Report, December 1946 (3 Sheets) 

14 Roane-Anderson Company Organisational Chart, 1944 

15 Roane-Anderson Company Organisational Chart, 1945 

16 Roane-Anderson Company Organisational Chart, 

1 July 1946 

17 Central Facilities Organisational Chart, March 1943 
16 Central Facilities Organisational Chart, March 1944 
19 Central Facilities Organisational Chart, March 1945 
SO Facilities and Service Division Organisational Chart, 

16 May 1946 

21 Manhattan District Organisational Chart, 1 April 1943 

22 Facilities and Service Division Organisational Chart, 

5 November 1946 

23 Communications Department Organ 1 national Chart, 

10 October 1946 (4 Sheets) 

24 Department of Public Safety Organisational Chart, 

11 October 1946 (.5 Sheets) 



PGPUUTIOB CHAHT, GLEmai S3JQIMB38 «OiKa 



FpPUlation 

80,000 



70,000 
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1 9 A 4 



JAM K£S Ml AfR MS J1 



NOTES: (1) Curre 1 is the sua of Curvet 2, 3, and 4. 

(2) Curve 2 Includes population in permanent 
house*, cottages, apartments and dormitories 
located in Townsite, East Village, and lest 
Village, EM Cantonment and farmhouses located, 
throughout the entire CKW area. 



NOTEiat (3) Curve 3 covers pers 
trailers (excluding K-2 
U) Curve U includes pe: 
Valley and Roane Anders 
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194 6 



ji (3) Curve 3 covers persons housed in huts and 
trailers (excluding K-25). 
U) Curve 4 includes persons living in Happy 
Valley and Roane Anderson Wheat Colony. 



fopuiatlap 
30,000 



70,000 
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SilF 
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NOV 



DEC 



946 



19 4 7 



C-l 
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0-2 wnanmi chart, ce* 



StLLkXBU llllklll una 




C-3 H003IHQ 0C3T DATA 
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N-lleiS OF 
BUlliUNCo 


NUUJLH OF 
LMbLUNG 
UNITS 


CONTRACT 
PAY14iJ(TS 


DIRECT 


. 1 










CmnU 
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"A" 


700 


.. 700 


» 2,36o,^v,78 




<l d H 


800 


800 


3,299,270.45 






i£Q 
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1,996,277.20 
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*85 
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1,631,875.31 
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956 015 65 






1 SO 
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mfm 


j j 


j j 


337 660 57 
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39. 700 91 

J7i f W« 71 


Total Canasta 
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3,050 


*12,487, 508.65 
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kulti-Faau*y 
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# 07O|O?<t*0O 
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Ml ■ 
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1 3fl 
1 /\l 


cAc A7ft 76 








iao 


563 125 59 




flTfl 
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i on 










oO 


120 


321.237.16 




Total Multi -Family 


375 


1,000 


1 3,277,652.51 


— 3 


r re-F abri cated 










A-6 


500 


500 


t 1,068,339.31 




B-l 


1,622 


1,622 


4,733,223.35 




C-l 


500 


500 


1,779,710.58 
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476 


1,050,017.31 




"o" 


275 


275 


437.631.23 




Total l>r«-Fabricate<i 


3,373 


3,373 


% 9,118,922.28 
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* 791,938.69 


* 




477 


970 


* 2.0O4.651.58 




TOTAL HOUSES 


7.200 


9.143 


127.680,673.71 ■* 












f 
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r<artj]ent* 


3 


113 


I 515,593.76 


I 

n 



OS 



Hutment apartments 



"H" Dormitories 



jl 52 133,, 

46 , 2,538,696.00- ' ' 3,260,1 



"S" Dormitories 43 



2,811,186.00 ' 413,! 
Dormitory Conversion 5 122 236,586.23 34,! 

Trailer Camp* 



I 

7 camps 3,904 i,iu,: 



Hutment! 



1,264 1,274 r,592,J 

(Utility flldgi.) 12^ f 

Hut-ent. (Johnson Are.) 107 117 17,900.00 i 
(Utility BU«s.} 5 

o. i 404. t 

Cantonment. '4 ' 4 ' 



cantonment 



52 106.332.69 ' 22^6 

TQIaL OTHih huUMKJ ? 6,226,296.68 > 7,065,6, 







r umiture 



— *33, 906,970.39 411.-S83,* 



/ 



'Contract Temination 125,794.80 



"V" S "8" houses 



£LJ5S; £sf Section, Administrative Divl.ion, Manhattan Di.trict. 
> Becorda, *udit Division, Rosne- Anderson Facilities * ! 

W Manhattan District Contract Files and Recoras, - > 

»» See Ap,.. A-l>6. • \ 

Subject to revision. 
— Me Section 19 for Fir. Hall i" G»»°l« VaUey Trailer Camp. 
Ml hqjipment and fixtures included in costt, of bulldinge. 

i 





56.52 



} 840,595.21 
t 2.274.213.22 



1,120.79 



56,250.00 



i3.90 ; <31.a93.577.61 



I 534. 769.66 j 2.112.045.66 



t : 



1.62 
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t — 
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1 . 
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(.n do 
23. 00 



404,041.92 



^3.972.69 



<13,291, 919.^8 



26.90*— »45, 190,497. 29 



125,794.80. 



- » -534,769.66 » 2,112,045.66. 

1,780,456.44 



• ^646,815.32 
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1,780,456.44 



r 



: 1 r 

■rvice Division, Manhattan District. 



J 



I 




TOTAL 

DIRECT 
OOST 



INOXRECT 
CCST 



'IhkKD 
rOTAL 



SOURCE OF 
INFORMATION 



272,034.16 $ 2,994,656.89 

- h 

■a - A 4,172,501.18 



! ,. 378,369.45 




J,. ,2,485,551.42 

14,266.2$ kj 

a, 150, 439. « 
433,548.85 
171,719.90 

45.aia.w 



1,466,396.93 $15,815,063.47 



I 508,373.45 
709,021, 15 
422,362.62 
J60,?70,47 
210,121.73 
365,41*. 4 




$ 2,687,408.35 



57,372.23 
58,484.69 
46,348.31 
83,742.54 

26.647.77 



859,284.63 
781,394.00 
698,860.38 
1,255,814.35 
360.861.15 



% 146,015.77 
132,730.04 
118,755.43 
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61.320.10 
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| 126,832.90 

! U7.583.55 
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593.852.09 44. 912.47 638.764.56 
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• 896,845.21 
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$ 1,343,313.04 $13,446,370.06 
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:.646.815.32- $34.545.392.93 



$ 5.647.177.72 $40.192.570.65 



J 601,415.38 $ 102,196.79 I 703,612.17 I 



Hutment vwuienta 51 52 

-H" Doraitoriei 46 - 2,538,698.00 

"5" yormitoriea 43 2,811,136.00 

" - - 
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Trailer Cimps 7 can*)* 3,rt)4 

nUtOBtl 1,264 1,274 

(Utility Bligi.) 122 

Hutoanti (Johnson AreaJ 107 117 17,900.00 

.otiUty Bldga.) 5 

Cantonment 74 

-antonaent 52 106.332.69 ' 

TOTAL ..THwi fiuU^L'«l ♦ 6,226,296.68 1 

■ •ft/*«i^*u. nuttiliA— .. - » — 133, 906,970.39- -4 

e umiture 

-ontnct retaliation 125,794.30 ^ 
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4 .lae A^i. A-193. 

V a«=ord«, Cost Section, Adniniitratiye Dirl«ion, Manhattan Diatrict. 

# Secorda, „ u <iit Di»i$ion, Roana-Andereon Company. 

# Uanr..itT.an Oiitrict Contract Files and Hecorda, Department of Public Worke, Fact 

f» 3ee Ajv. A-i/6. 

" Subject to revision. 

-~* >ee section 19 r or Fire Hall in Gamble Valley Trailer Camp. 

4*0 tqjijjment *nd fixtures included in coats of building*. .. 
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7 



or 

BUIUIJM 



"A" 
•■■ 

«c» 
■o» 


300 

. aoo 

aoo 

lftJU 

so 




850 


w 

■Hi 

r 

■C" 
■D-0" 

. 

F 


aoo 

VIA 

100 
142 

> 50 * 




850 


■A" 

■C" 
"D" 

■f" 


aoo 

300 
100 
145 
SO 
IS 




ACA 


mfim 


10 




50 


'V 

T 


50 
60 
15 




125 


"T" 


190 - 
60 




250 


A-6 


150 


A-6 


350 
- aoo 




550 


B-l 


100 


B-l 


244 


B-l 


34 


B-l 


340 


B-l 


aoo 


B-l 


500 


0-1 


500 


^" 


201 


■¥* 


279 


"8" 


275 







C3 



f 



■-708-MI-72 

W-705-anf-a 

R-7US-WC-U 

«-7U$-auf-7 

*-7iiU-«Df-9 

V-74It-M«-6S ' 
■-7U5-*a*-51 

»-u-ioa «« & 

k-lVioa.0,-64 
«-741*-ang-10O 

■-31-109 «a« $3 

■-7401-anc-UJ 
■-7401-«n-13 



Jobn A. Jobnaon Oootr. Corp. 
Foatar A Cralfbton Qo. 
Foatar A Cralfbton Co. 
Foatar A Cralfhton Oo. 



A. Pamall Blair 

A. Famall Blmlr 

Clinton Hoaa loildara 

Jobn A. John nan Coatr. Carp. 

Jobn A. Jobnaon Caatr. Corp. 

Jobn A. Jobnaon Coatr. Corp. * 

Jean A. Jeooaoa Cae.tr. Carp. 



Joan A. Ja 



Coatr. Corp. 



71 



■aana-Anaaraan Co.* 

Stona A Sabatar taax- Corp.* 



Total tola oaoti 

A. Jobnaon Coatr. Corp.**** 



TDD 


no 


Apartaanta 


i 


Apartaanta 


2 


■H" Dozmltoriii 


4 


■H* Dondtorioa 


3 


H» Donltorlia 


24 


"H" Daraitoriaa 


5 


"3" Doimltorlaa 


23 


' Damdtorlaa 


\ U 


■9" Daraitoriaa 
Hutaaota 


6 

107— 


"H" Daraltoiy 
Cauiaralen 


~k 


■5* Daraltorj 
CuuaormloB 


1 


Cantoaaant 


J2 


Mutant 


5X 


■H" Daraitoriaa 
Trallar Anapa 

CiattfcOflBafOfc 


10 
1,244m* 

7 

74 




lf40* 







(BAB Sm BO; 



aaniAcr n 



•mm aa part of gonaroj, aantraeta of fttooa A Wakatar 

•122 baaaaaf oUlidi balTaTntTaar* aloo aanatrvotaa. 

aaata. mUaJ ^ 



U'TW'ft 



a^»4^M 



tV<T0't« 



(6'TSO'US 
•CWZB'T 
£« 7.99*90 
af'EK'Ttt i 



m 

COT 
00C 
OOB 

000'T 



oo-wct 
M'*a'*z 

OftOT'K 



turn 

UBUIflM 



onoizai 



amotx 
Ufa 



OH WIS 



oce 

COT 

oce 
oce 
ooC 



una 



■ 



rr6T ana xc 
TITO 23TUBD oatflM 
8UTO3TJ 1T1UZ} 



CENTRAL FACILITIES 
HOUSUtO QOB TRACT DATA 
THROUGH 31 CECaiBER 1946 



NUMBS or 
UNITS 



DATE 

STARTED 



DATE 
COMPLETED 



BUILDING 
COSTS 



550 19 Noraabar 1943 

100 21 Saptaabar 1943 

248 9 Noraabar 1943 

34 22 Novaabar 1943 

340 15 May 1944 

200 22 Noraabar 1943 
500 ' 22 Novaabar 1943 
500 19 Noraabar 1943 

201 6 lurch 1944 
275 12 February 1945 
275 12 March 1945 
250 7 July 1945 
500 5 February 1945 
266 21 January 1944 



30 January 1944 
4 February 1944 
1 May 1*4 

31 Naj 1944 
26 July 1944 
7 Juna 1944 
19 May 1944 
19 May 1944 
1 May 1944 
10 NoTaabar 1945 
9 Noraabar 1945 
14 Noraabar 1945 
12 Juna 1945 
26 April 1944 



» 



281,267.70 
698,787.11 
90,268.61 
954,556.96 
558,408.10 
I 1,565,723.37 
• 1,779,710.58 
476,305.12 
573,712.19 

437,631.23 
281,065. 80 
510,872.89 
J99.186.43 





300 
200 
200 
100 
200 






t 951,365.89 
836,667.95 
1,022,619.36 
577,051.95 
606,231.87 




1,000 


5 April 1943 


28 Dacaabar 1943 


% 3,993,937.02 




200 
300 
100 
162 
200 
38'' 






t 688,416.11 
1,222,140.35 
471.180.57 
956,015.65 
563,981.53 

242.227.46 1 




1,000 


14 Juna 1943 


29 February 1944 


• 4,146,161.67 


pawj 


200 
300 
100 
185 
200 
15 






$ 726,227.78 
1,240,462.15 

500,277.35 1 
1,054,823.36 

95,433.11 




1,000 


26 Auguat 1943 


11 May 1944 


$ 4,159,614.90 




40 
10 






% L4fl.094.15 
39,700.91 




50 


27 July 1943 


27 Noraabar 1943 


» 187,795.06 




200 
120 
180 






* 696,854.66 
565,678.26 
563,125.59 




500 

380 
120 


30 Noraabar 1943 


31 July 1944 


$ 1,825,658.51 

$ 1,130,756.84 
321,237.16 


»« 


500 


U January 1944 


12 Juna 1944 


f 1,451,994.00 




150 


21 Saptaabar 1943 


31 January 1944 


• 335.6U.76 




350 
200 






• 732,727.55 

584.212.00 I 



A 7 aWV'IKMIl 4.7HJ 


— v -*-*-> 






6 March 1944 


1 May 1944 


• 


476,305.12 


12 February 1945 


10 RoTember 1945 


• 


573,712.19 


12 March 1945 


9 Noreaber 1945 




487,631.23 


7 July 1945 


14 Noreaber 1945 


• 


281,065.80 


5 February 1945 


12 June 1945 


• 


510,872.89 


21 January 1944 


26 April 1944 


• 


599,186.43 


21 January 1944 


26 April 1944 




960,592.00 


25 February 1944 


31 May 1944 


f 


444,873.15 


3 July 1943 


8 January 1944 


» 


220,554.10 






• 


295,039.66 


24 June 1943 


23 October 1943 


• 


429,134.X 


29 September 1943 


27 December 1943 


• 


159,169.00 


25 October 1943 


30 March 1944 


» 


1,579,145.00 


10 Norember 1943 


14 April 1944 


• 


371,250.00 


19 February 1944 


25 May 1944 


• 1,611,186.00 


13 January 1945 


17 October 1945 


$ 


834,192.00 


28 July 1945 


6 November 1945 


• 


365,808.00 






1 


17,900.00 


1 April 1946 




I 


168,885.87 


3 June 1946 




t 


67,700.36 






$ 


106,332.69 



» 125.794.80 

134,032,765.19 

•reon Company. 

i 

t 

if ooata. 



EQUIPMEMT TOTAL OOMBUCT sTOO k WEbSTHI 

0D3TS PATMBTT3 ***** CX)3T3 

28,262.57 • 979,628.46 

27,995.25 864,663.20 ft* 



28,109.50 1,050,728. 
26,236.89 603,288.84 
13.784.00 620,015.8? 

$ 124,388.21 t 4,118,325.23 

» 18,841.71 • 707,257.82 
U.992.88 1,264,133.23 
U.054.75 487,435.32 
4),1W.M 999,284.23 
13,m.OO 577,765.53 
U.832.29 254.059.75 



• 


U3.774.21 


• 4,289,935.88 


• 


18,841.72 
U, 992. 87 
14,054.75 
48,538.26 
13.784.00 
4,670.64 


• 745,069.50 
1,282,455.02 
5U.332.10 
1,103,361.62 
556,175.15 
100,103.75 


• 

■ 


141,882.24 


1 4,301,497. U 

1 U8.094.15 
39,700.91 


- 




1 187,795.06 

1 696,854.66 
565,678.26 
563,125.59 






t 1,825,658.51 






• 1,130,756.84 
321,237.16 






$ 1,451,994.00 






$ 335,611.76 






» 732,727.55 
584.212.00 






t 1,316,939.55 






1 281,267.70 






t 698,787.11 






• 90,268.61 






• 954,556.96 






% 558,408.10 






• 1,565,723.37 






$ 1,779,710.58 






$ 476,305.12 


$ 


34,237.50 


1 607,949.69 


$ 


34,237.50 


I 521,868.73 


I 


18,750.00 


t 299,315.80 


1 


37,500.00 


% S48.372.S9 



• 220, 554. 10 

• 295,039.66 

• 429,134.00 

• 159,169.00 

• 1,579,145.00 

• 371,250.00 

• 1,611,186.00 
» S34.192.00 
$ 365,806.00 
I 17,900.00 
> 168,865.87 

• 67,700.36 
I 106,332.69 



I 155,785.09 

•3,260,346.20 
1,862,760.27 

1,303,696.14 
472,673.09 

•7,055,260.79 



• 534,769.66 >34, 569,334.6} »7,055,260.79 



S9*«T0'9S6 



C-3« 

J U n/ 

m 

00T 

ooc 



tt-3b B miSQ A7AILABILITX & OCCUPAHUI (6 Shaete) 



Whit* 

Colored 
Single 

Bauble FeirJly 
Johttacn Area 
TOTAL 



4 

JO 

1,371 



♦ Other hntwerte ecEwerted to use ts irhite 
♦Fxcewi of erailaMe rod ©eeuriecl ow m 



— — Jin BSBC^IS ■ ^ " — m 



1«4 

102 



eciwtmetad dt» to eoEweieE ef tin 



I 

i 



AVAILABLE FOP OCCBPABC1 



100* 



102 



Jy quarters. 



OCCUPIED 
31 DEC-^!* 



71* 



102 



?37 



ccnstructed due tc <xnver B lcn cf unite fre» purpcee for which constructed. 



-6. C6^ 



4000 



3500 



3000 




C/hl 



1 



. .. 
t 

~r 



rr 




... 



- 



-r— 



i. 



=1 



ante 



4000 
3600 
3600 
3400 
3200 

2800 
2600 
2400 
2200 



i 



I 



2000- 
I60O 

1200 

KXX> 

800 

600 

400 
200 
0-- 



i 



; i 



0<f. Nov. Oct. 

■f 

r 1 



i 



TYPE fccst'd.l 



21CTQTY XmVS 

Colored 
SnM-ct.al 



7«0 



TOTAL WITS Q,3iJ 



52 



AVAlLfSTE H7F 



7£3 



°,12* 







?2 



OCCEPITP 



£S9 



9,017 



52 



apae: 

Types 1A & IB 
One bedrocm 

Type 2 

Conwrted ^wrStory 



if 
2 

42 



2 



A6 
2 
65 

*2 



buildings 

CCTSTRPCTFD fCectM.^ 



P0FHITFPIE8 (Cont'd.) 
Kerehcvtam 
C1ob©<1 
TOTAL 

TTf E 

mum 

Privately-OwijBd 
TOTAL 



EES 

FARM HT-SEES 



i 

3,950 (Apr*©*.) 
4,210 



165 (A|'JJMBu) 



\ 

\ 



BTJILUIFG TJSS 
31 IECEWBEE 1««6 ftSenM*-) 



3 

?9 



AVAILABLE PHP OCCflPAFCT 



OCCWIFD 
31 PECEWBSP l%fe 



1,777 



i,ew 



1,396 



1,437 



AVAILABLE FOR OCCHPAFCT 
31 PFCE»ER 10A6 



OCCUPIED 
3jt jMECTBSR Iflft 



1P9 (Appro**) 



1C2 (Apprcx.) 



TIFF- fCt-nt'd.) 



Ap/!rTvrr?5 (Cont'd.) 

One bedrocB, lnrge living rocw 

One bedroom, snail living reoB 

Two bedrooms, large living roosi 

Two be dr con 8, small living room 

One bedrooa, large living rooB* 
porch 

THTAL 



IS.1 



uriTS 

12 



235 



BTTILPlflSS 1 



DCP.WTOPIES 
Fsebaler "ten's Quarters 
Bachelor Caen's Qoartera 
Married Couples Quarters 
ApartmeKte , Converted Buildings 



liliterr Barracks 



Hotels 

Office Buildings 



AVAILABLE FOR 

12 11 

24 23 

4 4 

—26 lfe 



235 



233 



BUILDING TJSE 



13 

5 
2 

1 

- 4 - 



CFFTPAL FACILITIES 
fTDSITC AVAILABILITY AND OCCTJPASCY AT FFD OF 1946 



\ 



i 



CFKESTt 
"A" 
"B" 
"C" 
»D» 

»D-D" 

"E" (Cue bedroom) 
"E" (Two bedrocks) 

HQ* 

Subtotal 

M OLTI-PAWIU 

m V (Two bedrccps) 
n F B (0i» bedreoff) 
"L" (Three bedrcoas) 

(fa* 6eJ. 



urns 

CO? T STFTtTEP 
700 
800 
400 
285 
162 
300 
300 

53 

W 



3f05© 



100 
100 

eo 

6a 



AVAILAFL* FOR 
OCCPPAFCI. 2S DBCFM8FB 1916 

700 

800 

' *00 

285 

162 

298 

298 

53 

AO 

3f O46 



100 
100 
60 

6c/ 



OCCUPIED 
2g PFCFMBFJ*. 19Z6 

699 

798 

400 

283 

162 

2«8 

294 

52 

40 

12 

3,036 



ICO 
300 
60 

6 o 



UHE (cont'd.) 



KTJLTI-FAfHT (Cont'd.) 
"If* 

T* (Three bedrccua) 
"T" (Two bedrocks) 

Subtotal 



WITS 

CQFSTFUCTfD (Cont'd.) 
180 

IT 



1,000 



A-6 
B-l 
C-l 

Subtotal 

One be^rera 
Tv* liedrootis ■ 
Three be<irerR» 
Subtotal 



50© 
1,622 

500 
476 

uo 

660 

.,.,150 
°70 



AVAIIAME ItR 
OrCTTPAMT. 28 DFCFHEF. 1Q&6 (Cct»t*d.) 

180 

190 
190 

1,000 ft'' n 
500 

■ 

1,621 
499 
471 
27A 

3»365 

140 
6?© 

°7C 
- 2 - 



OCCUPIED 

IPO 
187 
168 

—life 

aV 9^1 

1,616 
497 
461 
27? 
, 3»341 

140 
670 

960 



- 

CENTRAL FACILITIES 



CONTRACT DATA, COMMERCIAL FACILITIES 
Through 31 December 19i|6 



BLDG. 










DATE 


DA 


so. 


DK3CRIPTI0H 


CONTRACTOR 




COETRA0T SO. 


BSGUU 


COMF 


180I4-T 


Guest House 


Stone & Webster 




W-7l401-eng-13 






I805-T-1 


Cafeteria So. 1 


Stone & Webster 




&-7l401-eng-13 


3-20-l 4 3# 


9-25 


1305-T-2 


Cafeteria No. 2 


O'Drisooll & Grove, 


Ico. 


W-7l45-«ng-17 


11-17-143 


1,-3- 


1306 


Boiler House 


Stone k Webster 




W-7M>l-eng-13 






1305- T-3 


Cafeteria No. 5 


O'Drisooll & Grove, 


Inc. 


ff-7i£l-eng-37 


2-10-Us 


6-5- 


I8O5-T-I4 


Cafeteria No. h 


J. A. Johnson Contracting Co. 


W-7l|l8-eng-156 


5-9-hU 


8-6- 


1816-T 


Mess Hall East Village 


Foster & Creighton 




W-7iil3-eng-7 




10-3 


1817-T-l 


Laundry No. 1 


Stone Se Webster 




W-7l,01-eng-13 


3-19-i»3 


9-1 = 


1817-T-2 


Laundry No. 2 


O'Drisooll & Grove, 


Inc. 


W-7i£l-eng-5 


ll-2ii-ii3 


14-5- 


1818-T-l 


Garage ft Filling Station 


Stone & Webster 




B-7k01-eng-I3 


6-9-1*3 


10-J 


1818-T-2 


(Garage 4 Filling Station) 


A. Fa me 11 Blair 




W-7i4l8-eng-10l4) 


2-1-UO 


3-29 


1818-T-3 


(Garage & Filling Station) 


A. Farnell Blair 




W-7i4l8-eng-10i») 


2-l-iii) 


3-23 


182 0-T 


Auto Hepair Shop 


J. A. Johnson Contracting Co. 


W-7lil8-eng-102 


k-l-hh 


6-17 


1826-T 


(Neighborhood Store So. 1) 
(Neighborhood Store No. 2) 


Foster & Creighton 




W-7i,15-eng-l6) 


9-13-13) 


11-2 


1327-T 


Foster & Creighton 




W-7ia5-«ng-l6) 


IQ-6-I43) 


12-3 


132S-T 


(Neighborhood Store No. J) 


Foster & Creighton 




ff-7i»15-©ng-l6) 


9-13-143) 


11-2 


1829-T 


Neighborhood Store Ho. lj 


O'Drisooll k Grove, 


Ino. 


K-71415-eng-U 


1-8-141+ 


3-33 


1830 


Dry Cleaning Plant 


Stone & Webster 




W-7l{01-eng-13 


I4-II-U4 


6-17 


1831-1 


Town Center Bldg. Ho, 1 


Foster & Creighton 




W-7ia5-«ng-2 


5-11-143 


9-2- 


1832-T 


iown Center Bldg. No. 2 


Foster & c reightoa 




B-7J4l5-eng-2 


5-114-1*3 


9-2- 


1333-T 


Town Center 3ldg. So. 3 


Foster k Creighton 




W-7l4l5-eng-2 


£-16- L3 


9-2- 


1836-T 


Town Center Sldg. Ho. Ij 


A. Farnell Blair 




Hf-7i4l8-eng-39 


11-5-143 


3-li 


1837-T 


Town Center Bldg. Ho. 5 


A. Farnell Blair 




W-7l*18-eng-39 


ll-8-ij3 


3-2! 


1838-T 


Town Center Bldg. No. 6 


A. Farnell Blair 




W-7iil8-eng-39 


II-29-I43 


U-i- 


1870-T 


Neighborhood Store No. 8 


O'Drisooll & Grove, 


Inc. 


W-7l42l-eng-38 


2-10- I4I4 


5-l£ 



f 



# Month, day, yearj contraot dates only. 



CONTRACT DATA, COMMERCIAL FACILITIES 
Through 31 December I9I46 











DATE 


DATE 






CONTRACTOR 




G0KT5A2T MQ. 




C0XTPTJ5TED 


ACTUAL £&ST* 




Stone & Webster 










1 205.1415. 51 




Stone & Webster 




2f— 7 J >01 -»n s--l 3 




MP Q08 JJj 


> 


O'Driscoll 4 Grove, 


Ino. 


W-7 i il ^— »m P--17 


11-17-M 

XX— Xf — tj^ 


xf"2— *4*4 


3526 787 




Stone k Webster 




W-?iiGl-ari0>-li 






27 1,77. Ac 


> 


O'Drisooll & Grove, 


Inc. 


W-7l£l-anr-37 


2-10- hit 


6_C_) J, 
*^^xm 




1 
t 


J. A. Johnson Contracting Co. 


W-7Jjlfi-«nc--l*56 


»4*4 


8-6-JJi 
w— w— 1414 


176 Jilt? /iQ 


village 


Foster & Creighton 




W-7 J il c_»n»--7 




xv-p-ii? 






Stone & Aebater 




W-7)i01-«nir-l? 

'< 1 c^wa- ©ju^— x^ 


3-1Q-M 


Q.ic;.l ^ 
7— 






O'Drisooll & Grove, 


Ino. 


W— 7) iPI- ATI <>•-£; 




*4— P"**4 


PSA JiCj, 71, 


if* Station 


Stone & Webster 




W_ 7 J ,01 .ATI IT— 1 ^ 




xv-7~*43 




ig Station) 


A. Farnell Blair 




?5-7lil8-ene-10M 


2-1-Ui) 


3-29-LM 




tg Station) 


A. Famell Blair 




W-7iaS-eng-10l4) 


2-1-ljU) 


3-29-U») 




>P 


J. A. Johnson Contracting Co. 


W-7l(l8-eng-102 


I4-I-I4I4 


6-17-144 


66,i,62.88 


-ore No. 1) 


Foster <fe freight on 




W-7lil5-eng-l6) 


9-13-1*5) 


11-28-1,3) 




;ore ho» 2) 


Foster & Creighton 




W-7la5-ong-l6) 


IO-6-I43) 


l2-3l-it3) 


226.869.lj6 


:ore No. 3) 


Foster it Creighton 




$V-7iil5-eng-l6) 


9-13-id) 


H-23-I43) 


ore So. ii 


O'Drisooll J: Grove, 


Inc. 


W^i^l^-eng-^ 




3-31-144 


71,281.96 


.ant 


Stone * Webster 




W-7li01-eng-13 




6-17-& 


26,033.1*2 


Ig. No. 1 


Foster & ^reighton 




W-7ia5-«ng-2 


5-11-13 


9-2-i»3 


205,768.13 


Ig. So. 2 


Foster & Creighton 




S-7i4l5-eng-2 


5-li4-i*3 


9-2-13 


126,319.914 


ig. so. 3 


Foster & Creighton 




f-7ol5-en6-2 


5-16-Ij3 


9-2-143 


68,1^9.05 


tg. No. U 


A. Farnell Blair 




W-724l8-ene-39 


11-5-1*3 


3-13-14U 


218.95W6 


•g. No. 5 


A. Farnell Blair 




W-7ijl8-eng-39 


n-e-ia 


3-25-li* 


159.976.97 


g. Ho. 6 


A. Farnell Blair 




«-7l48-eng-39 


11-29-i^ 


l4-l-liU 


123,912.98 


■ore No. 8 


O'Drisooll k Grove, 


Ino. 


S-7i»2l-eng-38 


2-10-144 


5-12-1^ 


IO6-6I4I.38 



•ear j contract dates only. 



COMMERCIAL FACILITIES (Cont'd) 



BLDG. 












DATS 


Dj 


SO. 


DESCRIPTION 






GOHTRACTOR 


CQHRACT HO. 


BEGUN 


CO] 


1871-T 


Ratal! Store Croup A 


J. A. 


Johnson Contracting Co. 


W-7U8-eng-105 


u-20-hu 


7-21 


1932-T 


Bank - Middletown 


Stone Bs 


Webster 


W-7l401-eng-13 


ll-30-i£ 


6-1! 


1933-T-l 


Berber Shops - Middle tows 
and Town Center 










Stone 


& 


Webster 


W-7LX)l-«i£-13 


11-30-L3 


6-1] 


1971-2-1 


Store No. 1 - Kiddletown 


Stone 


& 


Webster 


W-7ii01-eng-13 


8-23-43 


6-1! 


1971-T-2 


Store So. 2 - Middletown 


Stone 


* 


debater 


«-7i401-ang-13 


10-12-L3 


6-1! 


1971-T-3 


Store So. 3 - Middletown 


Stone 


* 


debater 


iS-7lioi-eng-^ 


12-15-^3 


6-1! 


19i*l-T-2 


Chicken Fern 


Stone 


k 


debater 


W-7l401-eng-13 


R A- 1873 


Middletown Theatre 


Stone 


& 


Webster 


»-7iioi-eng-13 


8-114-1,3 


11-] 



SUBTOTAL (ACTUAL COSTS } 



PROJECT 
NO, 



1,2.3.14 

11C & 12 
11B & 13 
5 

1 & 3 



2,15, & 20 

26 to 29 









DATE 




DESCRIPTIQH 


CONTRACTOR 


CONTRACT HO. 


BSGUH 


COl'Fl 


Trailer Camp Ho. 3 










Grocery Store 


Stone & Webster 


W-7i401-eng-13 


8-27-ltf 


11-1 


Trailer Camp Ho. 6 








Grocery Store 


Stone & Webster 


8-7i*01-eng-13 


11-12-143 


s-as 


Gamble Valley Service Sta. 


Stone * lobster 


W-7i}01-ong-13 




5-3€ 


Gamble Valley neighborhood 










Stores 


J. A. Johnson Contracting Co. 


W-7il01-eng-115 


8-7-Ht 


12-? 


2 Service Stations & 










2 Garages 


Sullivan, Long & lagerty 


W-22-075-ang-113 


8-2-1,5 


11-1 


Store Bldg. at Grove Center 


J. A. Johnson Contracting Co. 


W-ll|-108-eng-69 


7-l-i»5 


11-S 


2 Grocery Stores and 








2 Drug Stores 


Dykes h Gerhardt 


W-22-G75-er3g-llU 


8-2-/45 


12-t 


Store Bldg. at Gamble Valley 


Dykes ft Gerhardt 


W-22-0?5-eng-86 




9-21 


Store, Office * Library 


Dykes h Gerhardt 


a-22-075-eBg-10b 


5-29-15 


10-$ 


h Hostess Houses 


J. A. Johnson Contracting Co. 


ft-lLt-108-eng-65 


5-2L-U5 


12-1 


Negro Hutment Area 








Beauty Shop 


Roane-Anderson Company 


»-7i|01-eng-115 


8-16-15 


9-2] 



? 

VJl 



CONTRACTOR 

J. A. Johnson Contracting Go. 
Stone * Webster 

Stone * Webster 
a Stone St tlebster 

a Stone & Webster 

5 Stone & .ebster 

Stone * "ebster 

Stone <fe Webster 



CONTRACTOR 



Stone * Webster 

Stone & Webster 
Stone * Webster 

J. A. Johnson Contracting Co. 

Sullivan, Long * Hagerty 

J. A. Johnson Contracting Co. 

Dykes h Cerhardt 
Dykes * Gerhardt 
Dykes * Gerhardt 
J. A. Johnson Contracting Co. 

ioane-Anderson Company 



>od 



iter 
Llley 





DATR 


CC 'ITS ACT HO. 




l?-7U8-eng-105 


h-20-UU 


W-7l,Ql-eng-13 


ii-3©-li3 


W-7L01-«g-13 


11-30-13 


W-7l401-e©|-13 


8-23-I3 


W-7ij01-ang-13 


10-12-13 




12-15-L3 


W-7l*Gl-ecg-13 




W-7l401-sng-13 


6-U4-I3 


SUBTOTAL (ACTUAL COSTS) 




DATE 


COf TRACT MO. 


BSGUH 


W-7i401-eng-13 


8-27-13 


W-7i*01-a»g-13 


11-12-13 


w-7iiOi-ong-l3 


M?5-1jU 


W-7ij01-esg-115 


8-7-14 


W-22-075-eng-113 


8-2-1,5 


??-ll*-108-eng-69 


7-l-is5 


W-22-075-eng-lli| 


8-2-23 


W-22-0?5-en g -86 




%-22-075-eng-10i| 


5-29-13 


ft-lIrl08-eng-65 


5-21i-i*5 


W-7i401-eng-115 


8-16-13 



DATS 

COMPLETED ACTUAL COST* 



7-2!+-i<l4 4 301.051.1k 

6-15-1*1* 8,1*92.83 

6-15-1^4 7,1461.25 

6-15-& 73.292.38 

6-15-I4U 29,119.59 

6-15-ltU 38,71^.98 
17,793.15 

11-15-143 109,965.1.6 

I 1*. 107,615.93 



DATE APPROXIMATE 
CGUFLETBD COST** 



11- l3-ii3 I 12.000.00 

17,000.00 

5-30-1*1* 2,700.00 

12- 23-y 4 29,921^.50 

11-114-145 97,570.35 

11- 27-16 5Us 591.51 

12- 6-ia 92,911.26 

9- 21-1*5 22,3914.08 

10- 9-1*5 55.306.22 
12-14-15 77,801.50 

9-21-1*5 2,1*21.00 



COJ&tERCIAL FACILITIES (Cont'd) 



PROJECT 
50. 









DATE 


DA', 


DESCRIPTION 


CONTRACTOR 


CONTRACT FO. 


BEGUN 


COMPLi 


Store Bldg. at Famrs Market 


Roane-Anderson Company 


1»-7i401-eng-115 


7-10- 15 


9-2: 


Uiddletown Hardware ft Appliance 










Store (Construoted from Eutment 










Units) 


Roane-Anderson Company 


W-7t01-eng-115 


7-19-U5 


8-7« 


Uniform Service Co. (Construoted 










from Hut meat Da its) 


Roane-Anderson Company 


W-7/401-eng-115 


7-19- U5 


6-lJ 


DriTe-In Canteen highway 6l ft 










Roberts ville Rd. (Existing Camp 










Offioe altered by Gov't. Agent 










to DriTe-In Canteen) 


Roans -Anders on Company 


W-7i|01-eng-115 


8-2-i,5 


lo-: 


Middle town Woodworking ft Furniture 










Repair Shop (Construoted from 










Hutment Units) 


Roane-Anderson Company 


W-7ij01-eng-115 


7-17-i»5 


10-3 


Ioe Plant 










Haooon Ave. i Sable Road 


Roane-Anderson Company 


W-7ii01-eng-115 




6-2; 


Service Station 










Highway 6l ft Illinois Ave. 










(Koving Bldg, Grading & Outside 










work, Concessionaire pay other 










expense) 


Roane-Anderson Company 


W-7i401-eng-115 


ii-lirte 


7-2] 


Concession Area at Oak Ridge Pike 










St Illinois Ave. (Constructed 










from Hutment Units) 


Roane-Anderson Company 


W-7k01-eng-115 


9-irMi 


11 -J 


Concession Area at Farmers Market - 










Highway 6l ft Vfest Division Road. 


Roane-Anderson Company 


W-7l|01-eng-115 


9-\&-hh 


2-2C 


(Froduoe Co. in Farmers Market - 










( Highway 6l ft TSf. Division Road 


Roane-Anderson Company 


W-7i401-eng-115 


11-11-Uj 


11-5 


(Produce Co. in Farmers Market * 










( Highway 6l ft W. Division Road 


Roane-Anderson Company 


»-7i401-eng-115 


1-11-J& 


1-2? 


(Farmers Retail Market 








( West Division Road 


Roane-Anderson Company 


sr-7i|01-eng-115 


U-2-Ub 


5-22 



Market 

.ppliance 
ok Hutment 

>na truoted 

y 61 & 
sting Camp 
••t. Agent 

k Furniture 
sted froai 



Load 

t Ave. 

\ * Outside 

pay other 

Ridge Pike 

ftructed 

aers Market ■ 
rision ftoad. 

Market - 
tion Boad 

Market - 
sion Road 



COJatERCIAL FACILITIES lUOKTC'a; 

COSTRACTOR CONTRACT HO. 

P.oane-Anderson Company W-7lj01-eng-115 

Roane-Anderson Company W-7it01-eng-115 

Roane- Anders on Company W-7l401-eng-115 

Roano -Anders on Company W-7ij01-eng-115 

Eoane- Anders on Company S-7ij01-eng-115 

Roane-Anderson Company W-7lj01-eng-115 



Roane-Anderson Company 



W-7i|01-eng-115 



Roane-Anderson Company 
Roane-Anderson Company 
Roane- Anders on Company 
Boane-Anderson Company 
Roane-Anderson Company 



W-7l,01-eng-115 
i?-7i|01-eng-115 
W-72401-eng-115 
S»-7l401-eng-115 
?F-7ii01-eng-115 



DATE 
SEGOX 


DATS 
COMPLETED 


APPROXIMATE 
COST** 


7-10-2*5 


9-21-1*5 


Included, in 

— — — ■ H — < A- 

f araera ' Market . 
See *** below. 


7-19-1*5 


8-7-U5 


1 12,i£3.00 


7-19-1*5 


8-II4-I45 


2,961.00 


8-2-1*5 


10-30-1*5 




7-17-i«5 


10-10-1*5 


3,708.88 




6-25-1*5 


278, 561*.00 




7-21-.' 4 5 


1*, 698.OO 




11-2-14* 


11,518.00 




2-20-1*5 


32,165.00*** 


11-11-14* 


11-25-14*) 


Included in 


1-11-1*5 


1-25-1*5 ) 


00a t of Farm- 




5-23-145 ) 


er* ' Market 
See *** 



COMMERCIAL FACILITIES (cont'd) 



PROJECT 
NO. 



DESCRIPTIOH 

Taxi Cab Stand 

Tennessee Are. & Toime Road 
Auto Repair Shop and 

Si oe Repair Shop, Gamble Valley 
Jaoicson Square Areade 
Mu»io Shop, Jaokson Square 
Ifayflower Grill, Town Center**** 
Y-12 Serrioe Station 
Galesburg Hall Offioe Building 



COHTHACTOE 



Roane-Anderson Company 
Roane-Anderson Company 

Fletcher-' ?oore Company 
Fletcher-Moore Company 



Roane-Anderson Company 



COSTBACT SO. 



H-7l401-eng-115 
ff-7ij01-eng-115 

W-Uj-153-eng-ii8 
W-28-09l*-eng-i43 



DATS 
BEGUH 



6-22-144 
lr30-i»5 
6-8-145 

1916 
1916 
I9i* 

1916 
19& 



SUBTOTAL (APPROXIMATE COSTS) 
TOTAL (ACTUAL AHf APPROXIMATE) 



DATE 
CGttPL* 



7-3-14, 

6-3-1.5 

6-7-^5 

1916 

1916 

1916 

1916 

1916 



* See App. A-193 for reference to source of oost data. 

•* See Apps. A-183, A-196, A-225, A-306, and for reference to source of cost data, 

*** Approximate total coat of construction of entire Farmers* Market Area. 

**** Construction costs incurred by concessionaire not shown. 



o 
1 



-!»-/ 



COMKFftCIAL FACILITIES (cont»d) 



CONTRACTOR 



COS TRACT 10. 



DATE 
BEGUN 



load 



.ding 



Roane-Anderson Company 
Roane-Anderson Company 

Fletcher-Moore Company 
Pletoher-Koore Company 



Roane-Anderson Company 



7?-7i401-eng-115 
S-7lt01-eng-115 

W-ijU-155-eng-i^ 
W-28«09it-eng-i)3 



6-22-lk 

191^ 
191.6 



SUBTOTAL (APPROXIMATE COSTS) 
TOTAL (ACTUAL ASj) APPROXIMATE) 



"eference to source of oost data. 

i-96, A-22 5, A-306, and A-Jli^ for reference to source of cost data* 
>st of construction of entire Farmers* Market Area. 
Incurred by concessionaire not shown. 



DATS 
COMPLETED 



APPROXIMATE 
COST** 



6-3-1,5) 
8-7-1*5) 
19I46 

191*6 
19i* 
191*6 



# 2,100.00 

3,i5l*.2l 

21,750.00 
3.76!*.66 
2,500.00 
7.530.00 
8,91*0.1+9 



$ 660,147.66 
I if, 968,03^f.59 



0-6 SCHOOLS AMD PSBICAL FA 01 I ITIES, CONTRACT DATA 



SCHOOL FACILITIES 



CONTRi 



BLDG. NO. 

1812-T 
I83I4-T 
183U-T-U 

1635-T-l 

18J5-T-2 

18J5-T-J 

1635-T-J4 

1877-T-l 

1880-T 

1380-T-1A 



1880-T- U 

1880-T-U 

Nona 

Nona 

Hon* 



None 
Nona 



BLDG. WO. 

1706 
1810-T 
1810-T-l 
1810-T-1A 

1810- T-1B 

1808- T 

1811- T 
1823-T-l 

1809- T 
18J9-T 
1910 

1810- T-1A 

1809- T 

1810- T 
1810-T 

1309-T 



SCHOOL 
NO. 



DESCRIPTION - 

Athletlo Plaid, High Sohool 
(High School 
(High Sohool Addition 
(Plna 7*1 lay Sohool 
(Sim Grove Sohool 
(Cedar Hill Sohool 

Glanwood School 

Highland Viea Sohool 

RobartsTllle Sohool Altaratlan 
(Robartivllla School, Addition* 
(A, B, 0, * D 

Lindan Sohool 

Roberts villa Sohool Gym 
(Robartarllle School Addition 
(Fairview Sohool 
(Gambia Valley Sohool ' 

Soarboro Sohool 
(Nursery (Tennyson) 
(Munary ( Grove) 

(Nursery (Gambia Valley) (Cloiad) 
(Fairview Sohool Alteration* 
(Gambia Valley Sohool Alterations 



Wheat Sohool 



MEDICAL FACILITIES 

DB3CHIPTI0H 

Medical Service Building*** 
(Hospital 

(Hospital Addition Ho. 1 
(Hospital Addition No. 2 

Hoapital Addition No. 3 

Outpatient Wing**** 

Nurses' Home 

Nuraa*' Dormitory 

Dental Clinic 

Storage Bldg., Inflam. Qaae* 
Field Hospital***** 
Alteration*. Psychiatric Ward 
Alterations, Dental Clinic 
Addition to Kitchen 
Emergency 4 Receiving Entrance 
Veterinary Building 
Practitioners' Office*, Dental 
Clinio 

Colored Dentist's Office 



CONTRACTOR 

Stone * Webster Bngr. Cor 
Foster 4 Crelghton Compan 
John A. Johnaon Contraotl 
Rook City Constr. Company 
Rook City Constr. Company 
Rock City Constr. Company 
O'Drisooll 4 Or ova, Ino. 
John A. Johnson Contract! 
Stone 4 Webeter Engr. Cos 
John A. Johnson Contraotl 
Stone 4 Webster Bngr. Cor 
John A. Johnson Contraotl 
Sullivan, Long * Hagerty 
John A. Johnson Contraotl 
John A. Johnson Contraotl 
John A. Johnaon Contract! 
Acquired with reservation 
Dykes 4 Gerhardt 
Dykes 4 Gerhardt 
Dykea 4 Gerhardt 
John A. Johnson Contraotl 
John A. Johnaon Contraot 



J. A. Jones Conatruction 



CONTRACTOR 

Stone 4 Webster Engr. Col 
Rook City Constr. Compan 
J. E. Anderson 4 Son 
O'Drisooll 4 Grove, Ino. 
Roane-Anderson Company 
O'Drisooll 4 Grove, Ino. 
Foster 4 Crelghton Compa 
Clinton Home Builders 
John A. Johnson Contract 
Stone 4 Webster Engr. Co 
Stone 4 Webster Engr. Co 
Roane-Anderson Company 
Roane -And arson Company 
Roane-Anderson Company 
Clinton Construction Co 

Roane-Anderson Company 

Roane-Anderson Company 



Gambia Valley Dispensary (Closed) 
K-25 Area Dispensary (Closed) 



! 

•Orders Month, day, year. Contract dates only. 
••For sources of cost data, see Apps. A-193i A-196, A-306, and 
•••Subsequently converted to use as District Communications Bui 
••••Name subsequently changed to Medical Arts Building. 
•••••Subsequently converted to use as Public Health Center. 



li ti n i n lUi rnbjLllir4 
CONTRACT DATA, SCHOOL ANP MEDICAL FACILITIES 
THROUGH 31 DECEMBER I9I46 



SCHOOL FACILITIES 



IOOL 



DESCRIPTION 

Athletio Field, High School 
(High School 
(High Sohool Addition 
(Pine Valley Sohool 
{Elm Grove Sohool 
(Cedar Hill Sohool 

Glenwood Sohool 

Highland View Sohool 

Robertsville Sohool Alteration 
(Robertsvllle Sohool, Addition! 
(A, 1, 0, i D 

Linden Sohool 

RobertiTllle Sohool Gym 
(RobertiTllle Sohool Addition 
(Fairview Sohool 
(Gamble Valley Sohool " 

Soarboro Sohool 
(Huraery (Tennyion) 
(Nursery (Orove) 

(Nursery (Gamble Valley) (Closed) 
(Falrrlew Sohool Alterations 
(Gamble Valley Sohool Alterations 



CONTRACTOR 

Stone * Webster Engr. Corp. 

Foster * Creighton Company 

John A. Johnson Contracting Corp. 

Rook City Constr. Company 

Rook City Constr. Company 

Rook City Constr. Company 

O'Drisooll * GroTe, Ino. 

John A. Johnson Contracting Corp. 

Stone 4 Webster Engr. Corp. 

John A. Johnson Contraoting Corp. and 

Stone * Webster Engr. Corp. 

John A. Johnson Contracting Corp. 

SulliTan, Long * Hagerty 

John A. Johnson Contracting Corp. 

John A. Johnson Contraoting Corp. 

John A. Johnson Contraoting Corp. 

Acquired with reservation) built by Anderson 

Dykes A Gerhardt 

Dykes 4 Gerhardt 

Dykes 4 Gerhardt 

John A. Johnson Contrasting Corp. 
John A. Johnson Contraoting Corp. 



CONTRACT NO . 

W-7l*01-eng-13 
W-7l*15-«ng-9 
W-7l48-eng-l6l 
W-7l4l5-«ng-ll 
W-7U5-«ng-ll 
W-7l4l5-mg.il 
W-7i4l5-«ng-52 
W-7l*l8-eng-158 
Wi7l401-eng.l3 
W-7U8-eng-162) 
W-7li01-eng-13) 
W-ll4-10a-eng-65 
W-22-075-eng-127 
W-U4-10a-eng-69 
W-ll4-i0e.eng.69 
W-ll4-106-eng-69 
County, 1939. with Fede 
W-22-075-«ng-lH4 
W-22-075-«ng-lll4 
«-22-075-eng-lll4 
W-17-028-eng-l32 
W-17-028-eng-132 



DATE* 
STARTED 

8-20-143 

7-13-143 

7- 10- liU 

8- 3-143 
IO-11-I43 
8-3-I43 
3-23-1*3 
5-29-I4I4 
8-11-I43 

8-1-10, 

5- 17-145 
8-27-145 

6- 26-I45 
6-26- 145 

6- 26-145 
ral Funds. 

7- 28-J45 
7-28-145 
7-28-145 
191*6 
191* 



DAI 
C0MP1 



11- 



Wheat Sohool 



MEDICAL FACILITIES 

DESCRIPTION 

Medical Service Building*** 
(Hospital 

(Hospital Addition Ho. 1 
(Hospital Addition No. 2 

Hospital Addition No. 3 

Outpatient Wing**** 

Nurses' Home 

Nurses' Dormitory 

Dental Clinic 

Storage Bldg., Inflam. Gases 
Field Hospital***** 
Alterations, Psyohiatric Ward 
Alterations, Dental Clinic 
Addition to Kitchen 
Emergency 4 Reoeiving Entrance 
Veterinary Building 
Fraotitioners ' Offices, Dental 
Clinio 

Colored Dentist's Offioe 



Gambia Valley Dispensary (Closed) 
K-25 Area Dispensary (Closed) 



J. A. Jones Construction Co. 



CONTRACTOR 

Stone 4 Webster Engr. Corp. 
Rook City Constr. Company 
J. E. Anderson 4 Son 
O'Drisooll * Grove, Inc., 
Roane-Anderson Company 
O'Drisooll 4 Grove, Ino. 1 
Foster 4 Creighton Company 
Clinton Home Builders 
John A. Johnson Contraoting Corp. 
Stone 4 Webster Engr. Corp. 
Stone 4 Webster Engr. Corp. 
Roane-Anderson Company 
Roane-Anderson Company 
Roane-Anderson Company ' 
Clinton Construction Co. 

Roane-Anderson Company 

Roane-Anderson Company 



•Orden Month, day, year. Contract dates only. 
«*For sources of cost data, see Apps. A- 193. A-196, A-306, and oontraats shown. 
•••Subsequently oonverted to use as District Communications Building. 
••••Name subsequently changed to Medical Arts Building. 
• ••••Subsequently converted to use as Public Health Center. 



Actual Cost Sub- Total 
19Wi (Estimated Cost) 

ACTUAL AND ESTIMATED TOTAL, SCHOOL FACI 



DATE* 

CONTRACT NO . STARTED 

W-7 1401 -eng- 13 3-3-1*3 

W-7l4l5-«ns-5 6-17-1*3 

W-7l401-eng-l67 3-I6-I4I4 

*-7l*21-eng-31 14-29-1*1* 

W-7l*01-eng-115 3-1-1*5 

W-7l*21-eng-39 l*-29-l*l4 

W-7l4l5-«ng-7 7-6-143 

W-7U5-«ng-51 14-1-1*3 

W-7la8:reng-159 5-29-1*1* 

W-7l|01-eng-13 3-27-1*1* 

W-7l*01-eng-13 7-15-1*3 

W-7l*01-eng-115 5-10-1*5 

W-7l*01-eng-115 ?-2l*-l*5 

W-7l*01-eng-115 3-22-1*5 

W-22-075-«ng-112 7-23-1*5 

W*7l*01-eng-115 I9I46 

W-7l*01-en 6 -115 19/46 

Actual Cost Sub-Total 

Estimated 
Estimated 

Estimated Coat Sub- Total 

ACTUAL AND ESTIMATED TOTAL, MEDICAL FAfl 

■ 

I 
I 



COMP 

6- 8 
11- 
10- 
8-1 

Not 

7- l| 

l l 

7-3 

Li 

7-li 
5-11 

"1 



191J 
191 



CONTRACT DATA, SCHOOL AN I 1 MKDICAL FACILITIES 
THROUGH 31 DECEMBER 1946 



CONTRACT NO. 



DATE* 
STARTED 



lgr. Corp. 
1 Company 
mtractlng Corp* 

Company 

Company 

Company 
», Ino. 

intracting Corp. 
lgr. Corp. 
mtraoting Corp. 
igr. Corp. 
mtraoting Corp. 
lagerty 

mtraoting Corp. 
intraoting Corp. 
mtraoting Corp. 
• rvationi built by 



ntraotlng Corp. 
ntraoting Corp. 



and 



»-7l401.eng-13 8-20-43 
W-74l5-»ng-9 7-13-1*3 

W-74l8-eng-l6l 7-10-44 

W-74l5-«ng-ll 8-3-43 

W-7l4l5-«ng-ll IO-IH43 

Il(-7l4l5-«ng-ll 8-3-I43 

W-7l4l5-«ng-52 3-23-1*3 

W-74l8-eng-158 5-29-I4I4 

»-7l401-eng-13 8-11-43 
W-7l4l8-eng-162) „ 

W-7!.01-eng-13) S 1 1-4 

W-ll4-108-»ng-65 5-17-45 

W-22-075-eng-127 8-27 -I4 5 

W-l4-108-eng-69 6-26-I45 

W-l4-108-eng-69 6-26-145 

W-l4-108-eng-69 6-26-45 
County, 1939. with Federal Fundi. 

W-22-075-sng-lll, 7-28-I45 

W-22-075-«ng-ll4 7-28-145 

W-22-075-eng-lll4 7-28-145 

W-17-028-eng-132 1946 

W-17-028-eng-132 191*6 

Actual Cost Sub- Total 



DATE* 

COMPLETED 

11-20-43 
n-18- 43) 
9-10-44) 

11- 15-43) 

12- 3-143) 
n-8-43) 

7- 9-45 

8- 27-414 

I- 19-414 

II- 10-44 

12-4-1*5 
12-28-45 
11-27-45) 
11-22-45) 

11- 22-45) 

12- 6-45) 
12-6-45) 
12-6-45) 

1946) 
191^) 



uatlon Co. 



1944 (Estimated Cost) 

ACTUAL AND ESTIMATED TOTAL, SCHOOL FACILITIES 



COST** 
I 35.520.Ctt 

7l»7. 503.66 

1.014. 094.75 

283.898.16 
217.791.49 
19.106.23 

580,879.13 

255.674.81* 
91.225.07 

277,238.88 



96.735.51* 
1*1*. 679. 00 

t 3.664.346.80 
200,000.00 
» 3.864.31*6.80 







DATE* 


DATE* 




i 


CONTRACT NO. 


STARTED 


COMPLETED 


COST** 


gr. Corp. 


W-7401-eng-13 


3-3-1*3 


6-3i-43 


| 168.771.33 


Company 


W-7l4l5-«ng-5 


6-17-43 


11-9-1*3) 




311 


W-7401-eng-l67 


3-16-44 


10-20-44) 


993,634.01 


, Ino. 


W-7421-eng-31 


4-29-44 


8-19-4U) 




pany 


W-7401-eng-115 


3-1-45 


Not available 


80, 680. 39 J 


, Ino. 


»-7421-«ng-39 


4-29-41* 


7-16-44 


185,769.11 


Company 


W-74l5-»"g-7 


7-6-43 


10-16-43 


69.431.58 ' 


jrs 


W-74l5-«ng-51 


4-1-43 


6-21-44 


102.97l4.64 


ltraoting Corp. 


w-74l@-«ng-l59 


5-29-41* 


7-26-41* 


96,053.18 t 


;r. Corp. 


W-7401-eng-13 


3-27-44 


5-1-1*1* 


1.358.61 


IT. Corp. 


W-7401-eng-13 


7-15-143 


8-29-1*3 


50,617.00 • 


jany 


W-7401-8ng-115 


5-10-45 


7-14-45 


15.362.69 ' 


5 any 


K-7401-eng-115 


1-24-45 


5-17-45 


I4.272J.8 ' 


jehy 


W-7401-eng-115 


3-22-1*5 


5-30-45 


17.784.16 , 


m Co. 


»-22-075-eng-112 


7-23-45 


11-1-45 


20.332.90 










5.051.91 ' 


>any 


W*7401-eng-115 


1946 


1946 


11. 147.69 < 


lany 


W-7401-en 6 -115 


1946 


1946 


1.398.33 J 




Actual Coat Sub-Total 




$ 1.824.640.01 




Estimated 






t 2,500.00 




Estimated 






2,500.00 




Estimated Cost Sub- Total 




t 5,000.00 




ACTUAL AND ESTIMATED 


TOTAL. MEDICAL 


FACILITIES 


$ 1.829.640.01 



and oontraots shown. 
Building. 



^critic potVift oon&L -ryioK wars 

i 

OCftiBBR 1943 THROUGH CfaC^fiEft 1946 



Period m KW Total 

Ending Consulted Demand Cgsta 

1 November 1943 3,912,040 11,400 $ 18,834.08' 

1 December 1943 9,105,000 18,300 34,171.50 

1 January 1944 , 8,365,000 18,300 33,061.50 

1 February 1944 10,725,000 23,100 41,785.50 

1 Uaroh 1944 17,105,000 31,200 60,103.50 

1 Aorll 1944 • 27,665,000 48,600 94,735.50 

1 Kay 1944 33,970,(500 64,500 121,365.00 

1 June 1944 41,478,000 73,300 142,671.00 

1 July 1944 39,870,000 98,300 166,611.00 

1 August 1944 46,140,000 104,200 182,496.00 

1 September 1944 52,610,000 125,900 215,637.00 

1 October 1944 63,280,000 144,450 251,676.00 

1 November 1944 77,700,000 167,760 320,0*).60 

1 Dec«Msber 1944 90,370,000 222,050 376,119.00 

1 January 1945 107,010,000 236,900 417,117.00 

1 February 1945 123,668,000 242,633 448,295.64 

1 March 1945 117,442,000 253,047 4.50,203.76 

1 April 1945 150,950,000 290,487 540,900.96 

1 May 1945 166,170,000 263,626 534,721.08 

1 June 1945 179,160,000 269,866 560,945.28 

1 July 1945 184,350,000 283,840 583,822.20 

1 August 1945 198,870,000 291,300 614,199.00 

1 September 1945 200,000,000 298,627 623,267.16 

1 October 1945 117,920,000 292,867 493,926.36 

1 November 1945 60,290,000 116,227 216,710.16 

1 December 1945 48,020,000 122,347 204,914.76 

1 January 1946 63,620,000 145,100 252,888.00 

1 February 1946 96,587,000 197, 54o 358,973.70 

1 Karch 1946 113,130,000 220, 040 408,088.20 

1 April 1946 150,550,000 258,440 505,690.20 

1 U&y 1946 162,400,000 266,127 531,767.16 

1 June 1946 171,995,000 261,463 541,122.54 

1 July 1946 181,253,000 293,867 590,005.86 

1 August 1946 180,771,000 293,200 588,562.50 

1 September 1946 167,232,000 259,600 531,966.00 

1 October 1946 155,725.000 227,200 479,713.50 

1 November 1946 178,100,000 267,600 556,908.00 

1 December 1946 154,547,000 259,200 5l2,5Qo.5G 

1 January 1947 153,739,000 230,400 480,190.50 



I 



fi-g aesjsuBLg of mmuQ smm. iutss (2 skmui 



•»»' V S 1 > 



mi 



FEST 



stmmr- or itsstrs *m«t w«*$ p 31 mtrmw 



"A" 
"D-D" 



£38.00 
4S.5C 
56. CO 
68.50 
7? .00 



"I" (Tbrw 



3 



33.CO (^5.00) «T» (Thrmr 



(T*o bedrerifis) £0.00 #55.00) *T" (Trr? 



b n 
"0" 

APAI-TB 

Tyres 1A aisd IB 
One bedroce 
Tv?c bedrooms 

Type 2 



73,00 
32.00 
AO.rf 



aMdaa^ ami 



9 50.ro 
75.0c 

£0.00 



COTTAGES*** 

/-/ 



I 37.00 
31.50 
£3.00 
36.00 

30.00 (?£2.CC) 
37. CO 

32.00 
32.00 

* 23.00 
30.00 
34.00 

15.00 tfl7.50) 



A-6 ' 

B-l 

C-l 

mrn 

One bedrocn, MM&1 living took j| 

Tip T"OCl?. 

Om bedroom, lerge living reel", 
and perch 

Tsc be&rccifp, sfpII 7 i vine- tee* 
T*o bedrccw, lscr^e living tccb 

*S» (Converted) 

"S» '(Original) 



SfFFDCIT OF BTfSim IffiHMt PATH'S, 31 pfCFlSW 1%6 



errs) 



F 



"K" (T*x> bfdrccps) 

"K* (Or* 1 bedrccif) 

"L" (Three brtfrortwO 

"L" (T-pc Vdrocuw) 

ititrrt 

"T" HOnm bedrooms) 



'OCT? 

?3»,oc 

A8.5C 
56.CO 
65. 5C 
72 .OC 

33. CO (^5.00) 
£C.OC (?5SOC) "T« fTrv Vdreome) 



73.CC 
32.CC 

AC.cc 

urn 

? 50.00 
7*.0C 
4C.CC 



£37.CC 

n.5c 

A3.CC 
36.CC 



JUft 
B-l 
C-l 



•4 ' 



3C.CC (£*2.CC) «S» 
37.C0 



32.CC 
32.CC 

♦23.CC 
3C.CC 
34.00 

15.CC (£17.50) 



M 



125.75 (*28.75) 
34.25 (?37.75) 
AO.CO 

32.25 
25,75 



t45.C0 

3JTdiw roca 5C.CC 
Vdbroc*!, large Mvinp rc<r» f 52. 5C 



Ttrc bedrerpf, swll |t*f»g rec» 55.CO 

Two bedrccw», large living rccn fC.CC 

*S* (CcCTttrled') JtO.CC 

"S" (Original) 30.CC 



I2£I 

fyF.'JTOFJ P.00B5** 
Sfngle 
Double 

Double (Sirsrle occupancy) 

Individuals 

F/ffK g C5ES $12.CC to f 5C.CC HtfrWFET fPlPTWTTS S25.C0***** 

♦Fuel arid utilities included in rent, Fental with furniture Is she*»n in parentheses? other Cesreate, StLltl**K 
Prefabricated, and Demountable unite are not furnished.' 

+ *Fuel, utilities, and furniture included in rent, 

***I7tilities and furniture, but net fuel, ii»luded in rent* 

#*** Utilities and built-ir. furniture, but net fuel, Included in rent. 

*****Utilities end fuel, but not furniture, included in rent. 



9CHPTOF OF Wmim PFPfTiit FATES (Ccrt'd) 

T2H m 




Single 
Debbie 

Private trailer let 



fef mrm 
*15.CO 

20.ro 

3C.CC 



Fasrlly 
r.rrrle 

4 

Double 



-2W 



SCHFnn.*" OF WWim FCTMI F.ATFS (Ccrt'd) 

X2££ 



PET: yriCTH 
1C.CC 



tp Aims** «» 

Single 
Bertble 

Private trailer let 



PEP MCTTB 
I15.CO 
20.CO 

ic.ce 



F«?ily 
S5ngle 
Smtble 

Individuals 



l3.CC 
4.00 
1.40 



fl?.rr tc f 5C.CC HCT^FFT AP&PTPJPTS 



f25.CC***** 



lit3es included in rent. Festal «ith furniture is she*m in parentheses^ ©tber Cespesto, S^Llti-Feinily, 
I, and DeirounteMe unite are not furnished. 

ies, and furniture included in rent. 

I furniture, but not fuel, included in rent. 

I built-in furniture, but net fuel, included in rent. 

I fuel, but not furniture, included in rent. 



0-8* 3SfrERA«8 SiStm, QUAHTITI33 AHB UNIT 003T3, 
1944, 1945, A»B 1946 



CEWMI. FAC3MTIES 



smmge nwrmd, guaktities aed utit costs, 3944, 3945, am> 1946 



m ran 


T? : /TOET PI.fKT K>. 3 


lr r,P:7 Hit. rf J 


FLAM £0. 




UfilT. LOST, 


Average f 


;DG unit C 




handle a 


rf.T M> 


handled 


Per Mi 


ISM 










f _ 

January 


1.400 . 


$66.07 






February 


J. ICO 


72.05 






March 


1.932 - 


73.80 






April 


2.103 


72.48 






May 


3.260 


67.08 






June 


2.606 


69.94 


2.658 


*49.7° 


July 


2. 035 


70.98 


3.278 


46.07 


August 


2.174 


53.49 


3.430 


37.58 


September 


1.800 


MA * It* 

80.45 


3.844 


32*78 


October 


1.561 


75.70 


4.134 


30.88 


Nevejcber 


1.6P0 


75.51 


4.150 


29.36 


December 


1.607 


ft A? 

68.95 


4.049 


26.95 


33Z5 
January 


1.751 


56.50 


4»463 


20.03 


February 


1..862 < 


58.69 


4.669 


23.14 


March 


3 .575 


ft ftJC 


4.558 


26.53 


April 


1.625 


7C.I4 


4.168 


ftO Cft 

23.57 


May 


1.483 


/ft <*ft 

60.3" 


4.992 


19.83 


June 


1.572 


08.65 


5.003 


18,88 


July 


1.92A 


71.1c 


• 4*512 


22.60 


August 


l.<6e5 


06 .92 


4.776 


22.37 


September 


1.557 


71.71 


4*526 


27.29 


Octocer 


1. 3 51 


C>4.<5" 


4.43c 


26.07 


November 


1.644 


t?C # 4" 


J ^ft£. 


ft*9 

23.36 


December 


l.eZ4 


4t-.c7 


f ^ Cft 

5.189 


19.11 








5.169 




January 


<c.tVV 


r4.c?l 


1 ft <£4 

19.33 


r eDruery 


1.852 


54.06 




XC.5V' 


March 


1.724 


60.64 


4.767 


• 20.08 


April 


1.461 


66.00 


4.206 


28.51 


May 


1.573 


71.10 


4.673 


21.16 


June 


1.488 


65.86 


4.240 


23.29 


July 


1.554 


46.9° 


4.208 


22.53 


August 


1.508 


4^.96 


4.016 


24.41 


September 


1.563 


45.37 


4.083 


24. 8<5 


October 


3.564 


47.68 


4.011 


23.00 


November 


1.635 


48.35 


4.313 


20.51 


December 


3.755 


52.63 


3.894 


' v 18.33 



♦Plant $< . 2 be pan opera ticne 30- May 1°44. 



Source: Rbrsthlj Peporta of Facilities Activities, Roane-Ardersoi Com- 
peny . 
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GLgb UT'JI SJPPLX SISTM, $ttinriB3 AMD SKIf 
19*4, 1945, ABD 1944 



CKNTFAI, FACILITIES 

utm soma system, atJASfiTirs asp wn costs »Ui 1945, arp 1946 





AVERAGE 


AVER AG? 


UKJT COST 


WIT CO 




MOD 




OF PWIMG 


OF FILT 


MBKTft 




TFFATTD 




IKS PTJ- 


m 






124.96 




January 


4.531 


3.691 


©36.26 












March 


4.970 


4.765 


39.03 


41.64 


April 


6.269 


5.711 


33.09 


38.26 


May 


8.966 


7.593 


20.77 


30.91 


June 


9.565 


7.863 


19.19 


28.3? 


July 


9.751 


7.527 


19.53 


26.63 


August 


8.961 


7.595 


23.82 


20.72 


September 


6.868 


7.725 


19.88 


23.42 


October 


9.800 


S.351 


16.66 


20.90 


November 


11.553 


8.903 


12.63 


22.04 


December > 


11.502 


9.754 


12.93 


37.91 




10.863 




- 

. 14.28 


1 


January 


9.742 


17.82 : 








IJmGf * 




March 


13.554 


12.064 • 


11.61 


14.12 


April 


15.044 


13.339 


9.54 


12.45 


May 


16.045 


14.353 


9.51 


14.49 


June 


36.241 


14.654 


9.86 


14.96 


July 


17.416 


15.333 


11.20 


13.79 


August 


18.143 


16.141 


9.80 


14.34 


September 


M.0C7 


12.346 


11.32 


18.36 


October 


11.201 


10.461 


15.94 


17.23 


November 


1C.878 


10.249 - 


18,28 • 


21.07 


December 


10.730 


10.421 


14.82 


17.84 












January 


10.016 


9.777 


20.00 


20.72 


February 


9.635 


9.349 


17.11 


18.43 


March 


9.191 


8.974 


19.37 


22.99 


April 


9.413 


9.006 


17.71 


17.55 


May 


0.397 


8.934 


18.83 


17.90 


June 


9.744 


9.282 


16.77 


18.95 


July 


10.329 


9.846 


7.01 


16.8? 


August 


0.686 


9.003 


8.37 


37.63 


September 


9.258 


8.734 


9.95 


15.20 


October 


6.898 


8.338 


12.67 


18.53 


November 


8.990 


8.34? 


16.74 


21.00 


December 


8.°91 


8.265 


10.22 


22.55 



Sources Monthly Reports of Facilities Activities;, Rcaiae-Anderson 
Corpany. 
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1946 



3,000 

2000 

2,600 




apoo 




i 



MILES 




! 



H 



— ■ 



MOO 



2000 



1500 



ipoo 



500 



May June July Aug Sfpt. Get. Nov. Doc. Jaa Fob Mar. Apr. May Juno July Aug. Sopt Oct. Nov Dot 
1945 1946 



1 



i 



BUS TRANSPORTATION 
AREA OPERATIONS 



. i 



i t 



era 



AREA Baa OPERATIONS 



February 1944 through December 1946 



2900 



200O 



(0 

a 

T. 

1500 ' a 
2 



ipoo 



900 



— 1» a 

Dae. 



MONTH 


NO. OF BUSES 


MILES 


PASoSNGSgfl 


1944 








FEBRUARY 


67 


128,323 


£39,465 


MARCH 


122 


163,254 


424,468 










MAY 


162 


281,338 


353,955 


JUNE 


193 


304,930 


934,507 


JULI 


206 


374,024 


1,114,150 


AUGUST 


218 


429,306 


1,277,685 


SEPTEMBER 


247 


513,135 


1,455,111 


OCTOBER 


274 


564,892 


1,612,344 


NOVEMBER 


261 


566,374 


1,749,813 


DECEMBER 


267 


554,526 


1,739,338 


1945 








JANUARY 


315 


553,172 


1,730,720 


FEBRUARY 


263 


584,789 


1,906,273 


MARCH 


337 


676,976 


2,174,772 


A nnTT 

APRIL 


350 




Z, JO J 


MAY 


331 


908,359 


2,531,281 


JUNE 


392 


312,395 


2,401,070 


JULY 


404 


815,121 


2,359,415 


AUGUST 


420 


328,418 


2,434,568 


SEPTEMBER 


375 


758,704 


2,035,783 


OCTOBER 


357 


731,312 


1,734,552 


NOVEMBER 


280 


597,178 


1,502,166 


DECEMBER 


270 


550,872 


1,413,297 


1946 




566,754 




JANUARY 


257 


1,500,953 


FEBRUARY 


245 


500,931 


1,323,772 


MARCH 


210 


530,868 


1,421,346 


APRIL 


211 


507,387 


1,315,645 


MAY 


210 


526,900 


1,353,335 


JUNE 


194 


490,603 


l r r?3,132 


JULY 


194 


514,226 


1,288,379 


AUGUST 


194 


517,628 


1,281,098 


SEPTEMBER 


210 


507, 040 


1,279,586 


OCTOBER 


210 


546,502 


1,356,890 


NOVEMBER 


209 


510,645 


1,234,483 


DECEMBER 


209 


520,483 


1,175,228 



ITATION 
IONS 



8-10 3U3 OPBUTIOHS, QFFLASm, FS38UAHX 1944 THRUUCH 



I" 




Cio-I 



Off AREA BOS QPPATIOMB 



PDRDARI 
IARC1 
APRIL 
1AX 

JDII 

JUL! 
AUQOST 



OCTOBER 

lOVBIBBR 

DIOflUBB 

it** 

JAIUARX 
RBHDARX 



APRIL 

1AX 

JDII 

JUL! 
ADQD8T 



OOTOBB 
IC 
Dl 



19^4 
JAIDARX 



■ARCH 
APRIL 
MAX 

JUR 
JOLT 
AOOOST 



P/O* 


ansa 


' TOTAL 


80 


54 


134 


98 


115 


213 


98 


150 


248 


104 


173 


277 


105 


198 


303 


132 


219 


351 


131 


221 


352 


133 


223 


356 


133 


224 


357 


133 


224 


357 


133 


224 


357 


133 


230 


363 


139 


242 


381 


141 . 


236 


377 


129 


212 


341 


148 


232 


380 


160 


266 


426 


168 


269 


437 


188 


328 


516 


157 


253 


410 


164 


220 


' 384 


148 


218 


366 


146 


215 


361 


139 


208 


347 


108 


183 


291 


97 


170 


267 


84 


KG 


224 


66 


110 


176 


60 


111 


171 


100 


91 


191 


102 


98 


200 



** Privately own ad 
* Government owned 



HUM 

184,036 
556,686 
710,464 
907,028 
1,108,330 
1,229,551 
1,296,828 
1,328,292 
1,295,364 
1,272,622 
1,342,016 



1,395,257 
1,360,589 
1,567,829 
1,438,873 
1,599,303 
1,601,885 
1,535,956 
1,395,733 
1,195,789 
1,078,216 
881,024 
814,319 



802,383.9 
623,814.7 
629,128.8 
524,027.2 
391,236.9 
305,645.3 
255,684.0 
241,424.6 



PA 



114,935 
289,232 
355,064 
503,406 
590,872 
697,288 
710,854 
736,887 
653,255 
608,175 
675,940 



637,269 
547,354 
795,426 
727,200 
829,985 
827,782 
828,574 
789,551 
664,278 
601,606 
502,090 
427,789 



417,706 
344,794 
336,988 
269,566 
195,869 
125,985 
99,294 
95,476 



BUS TRANSPORTATION 

OFF AREA OPERATIONS 
SUBSIDY CONTRACTS 



/•-Ml 

£-10 



AND CONTRACT T38S5IH4TIOH »AT«g 



CENTRA!. FACILITIES 
OFF-AKKA H'JS SUBSIDY CONTRACTORS, COMKO'MTIES SERVED, 



Contraotors 

brimer Bus Line 

Cherokee Motor Coaoh Company 

Coker Bus Line ( 2 ) 

Elk Valley Bus Line 

Fox Bus Line (5) 

Holston Coach Company 

Knoxville Transit Lines ( **) 

LaFollette Coach Lines ^) 

Lenoir City - Alooa Bus Line (^) 

Local Bus Lines 

(7) 

Local Transit Lines ( ^ 
Med 1 in Bus Lines 
Montgomery Bus Line 
Morgan Bus Line 
Owen Bus Line ( a ) 
Payne-Richardson Bus Line 
Randolph Bus Line ^ ^ 
Sexton Bus Line 
Smith Bus Line 
Smoky Mountain Stages, Inc. 
Tennessee Coaoh Company 
ffilhite Bus Line 



Communities Served ^) 
Jellico and Lake City 
Big Spring, Dayton, Deoatur, Harriman, Knoxville, R< 
Deer Lodge, Oliver Springs, Stainsville, Sunbright, 
Elk Valley and Jellico 

Briceville, Huntsville, Lake City, and Pioneer 
Jefferson City 
Knoxville 

Cumberland Gap, Jacksboro, LaFollette, and Speedwell 
Englewood, Lenoir City, Mad is onv il le, and Vonore 
Knoxville and Seven Islands 
Knoxville and Seven Islands 
Athens, Deoatur, and Etowah 

Deer Lodge, Jamestown, Huntsville, Oneida, Pioneer, 
Clifty, Crossville, Dayton, Grimsley, Monterey, und 
Belmont, Loyston, N orris, and Norris Dam 
Jefferson City, Morris town, Newport, Piedmont, Rutle 
Cumberland Gap, LaFollette, and Speedwell 
Maynardville 
Maryville and Wildwood 

Qatlinburg, Knoxrille, Sevierville, an* Pigeon Porg 

Knoxville and Rockwood * 

Erie, Loudon, Madisonvil le, Sweetwater, and Tellico 



(1; All points shown are in Tenressee; service to all points shown was not necessarily per 

(2) Name subsequently changed to Oliver Springs Bus Lines; oontract termination was under 

(3) Fox Bus Line extended. to Huntsville after termination of contract with Montgomery Bus 
(Lt) Knoxville Transit Lines furnished local "owl" service to j»eet CE'vY busses in Knoxville. 

(5) LaFollette Coaoh Line6 was purchased and operated comnercially by Baker Bus Line after 

(6) Also mown as Clark Bus Line. 

(7) Looal Bus Lines sold to Cnerokee Motor Coach Lines in l-)h5i operator reentered service 
(b) Owen Bus Lire was purchased and operated commercial ly by Norris Motor Company after tel 
(>) Randolpn Bus Line was purchased by LaFollette Coach Lines. 



-f AT, FACILITIES 

JMTIES S'JRVFD, AND CONTRACT TERMINATION DAT~S 



in, Knoxville, Roclcwooa, and Spring City 
11 lo, Sunbright, and rtartburg 

ind Pioneer 



e, and Speedwell 
, and Vonore 

i 

i 

j 
i 

I 

neida. Pioneer, and rtinfield 

, Monterey, und Spring City 

i 

Dam 

Piedmont, Rutledge, Tasewell, TliOrn Kill, and White Pine 
•dwell 

* 

■nflf Pigeon Forg* 

ir, and Tellioo Plains 

necessarily performed simultaneously, 
tion was under latter name. 
Montgomery Bus Line, 
s in Knoxville. 

Bus Line after termination of LaFollette* contract. 

ntered service in 19ij6 under name of Local Transit Lines, 
mpany after termination of Owen's contract. 



Contract Termination Dates 

12 August 19*45 

1 June 1/46 

1 May I9I46 

16 September 19U5 

1 July I9I16 
16 Jun« 19U* 

2 September 19i»5 
1 April 19^6 

1 June 19ij6 

(See Note 7. below) 1 

1 September 19^6 

16 April 19l<6 

5 August 19ii5 

1 May 19lj6 

16 June I9l£ 

13 August 19ii5 

51 March I9Z45 

1 February 19^6 

1 April 19i^6 

19 June I9I46 

1 September 19^6 

1 June 19 1£ 



■ 



■ 



OLlOb OP3RATIDKAL G03T3, JUS 3I3T35, Alt, 1945 

THHuucai mcMBm, 194$ 



CENTRAL FACILITIES 
QPSHATIOSAL COSTS, BOS SYSTEM, AIT, 19l*5 - DSCSMBSR 19t6 



Purpose 

Equipment, Maintenance, and Garage Expense 

Transportation- 

Station Expense 

Traffic and Advertising Expense 
Insurance and Safety 
Administration and General Expense* 
Operating Taxes and Lioenses 
Rental and Operating Property 
Depreciation 

Total Operating Coats 

Revenue 

Net Operating Costs 



Area 
| 1,1437, 601 
2, 75k 772 
126,350 
10.501 
205, 61*9 
620,779 
2145,272 

1*321 
523,928 
$ 5.966,173 

1,714k. 691 

$ 14,221,1*82 



Off-Area 
% 114,026 
1*620, 1*55 
lj6.8Gi4 

35,335 
l6,li£ 

239,9149 
25,953 



% 5.198,655 
1.971,7143 
i 3.226,912 



Son-Ciaarfeeable 
I 102,958 
16,851 
59,1476 
ill 
371 

103.725 



f 336,827 



% 386,827 



Incentive and Fixed Fees Apportioned 



I 172, 500 



* 57.500 



t 91.736 



♦Includes incentive and fixed fees. 
**Ineludes net cash cost to Gove rruaent of §6,3l}2»i497» 



OPERATIONAL CO:-fTS, BUS SYSTEM, AIT, TW8B3S&Y 19h5 - DSCSMBSR 19li6 



trpose 

ice, and Garage Expense 



ling Expense 

r 

feneral Expense* 

Licenses 

; Property 

, Casts 

osts 



Area 

* l,l<57,601 
2,7514.772 
126,350 
15,501 
205. 610 
620,779 
2i£,272 
1*321 
523.928 

I 5.966,173 
1,714*.691 
$ i4,22l,Jj82 



Off-Aroa 
$ 114,026 

14,820,1^5 
16, 80*4 

35.335 
I6,llj8 

239.9la 
25.958 



I 5,198,655 

1,971.71*3 
$ 3,226,912 



Son«*Cbargeable 
t 102,958 
16,851 
53.k76 
kl 
371 

1014,1405 

103.725 



$ 356,827 



$ 386,827 



Total 

* 1.552*585 
7.592,058 

231,630 

814,877 
222,168 

965.135 

372,955 

24.321 
523.928 

111,551.655 
3.716, l£h 
€ 7. 835, 221 



ed Fees Apportioned 



172,500 



$ 57,500 



f 91.736 



I 321,736 



•3 and fixed fees, 
cost to Government of 36,3k3»lj97« 



0-11 M5M IB ISTRATIV^, AND MI3CSLLAHEDU3 

BUILDIHQS AND FACILITIES 



BUILDING NO. 


TITLE 


1704 


Main Administration Building 


1708 


Employment Office (Now Recreation < 
Welfare Association Office) 


1759-1-4 


Roane-Anderson Company Offices 


R-A 1923 


Personnel Building & Boiler House 1 


1924-T 


Exit Interview Office 


1925 


Roane-Anderson Personnel Building 


1922 


Clock Alleys T-l-9 


1850-T 


Fire, Police, & Town Administration 
(Nov» Town Hall and Fire Headquart 


1613 


Ice House 


1981-T-l 


Ice House, kiddle town 


1615 


Cold Storage Building 


1758-1 


Roane-Anderson Equipment Repair Shoj 


0101 


Ore Storage Warehouse (5 units) 




boax ui.xj.ce ana ocaie 


1917 


Warehouses 1 to 13 


1918 


Warehouses, Series U 


1919 


Warehouses, Series G 


1920 


Warehouses, Series C 


1701-A & B 


Clock Alleys & Examination Bldg., (N 



Central Bus Terminal & Repair Shop 



♦Except as otherwise noted, cost data 
**Source: Ap^s. A-306, A-307, and A-31 
***Source: Ap^s. A-306, A-307, and A-3| 
****Source: Apps. A-306, A-307, and A-3 
#Source: Apps. A-306, A-307, and A-3 



CENTRAL FACILITIES 
ADMINISTRATIVE, SERVICE, AND MISCELLANEOUS BUILDINGS AND FACILITIES 

THROUGH 31 DECEMBER 1946 





COST* 


BUILDING NO. 


■ 


ling 


$ 811,909.14 


1921 


Canteei 


3 creation & 




1938 


Lumber 


E"ice) 


102,218.51 










2715 


Stock j 


!"fices 


134,382.67 










1881-T 


Coal Ti 


.er House 


128,792.80 










1903-T-l 


T e 1 

Inform* 




7,777.71 






i 




1941-T-l 


it i 

House jl 


Building 


7,127.37 










1934-T-l 


Middle 




14,735.41 








1401 


Boiler 


nistration Bldg., 








i Headquarters) 


84,692.46 


1304 


Colorei 








Steam ', 




2,o97.H 


1715 


Clock i 




190,177.77 


1853 


Ration 


lepair Shop 


-L75,j3o.U4 


t 1751 


Utilit: 


inits) 


<:U2,07.<c7 




Public 




15,462.52 




Gasolij 


< 


571.785.07 




fie euro, 




291,147.33 




Office 




335,169.87 




Motor j 




214,694.16 


2714 


Photog 


Bldg., (Now x 








pair Shops) 


84,881.75 






cost data are from App. 


A-193. 




##Source 


and A-309. 






,W#Source 


, and A-310. 






i 


, and A-311. 






I 


, and A-312. 






i 



BUILDINGS AND FACILITIES 
46 



ING NO . TITLE COST* 



Canteen Warehouse 

i 

i 


t 19,228.28 


Lumber Sheds 


28,534.14 


Stock and Storage Building 


31,559.23 


Coal Yard. Gamble Valley 


45.822.64 


Information Building, Elza Gate 


8,443.79 


House and Horse Bam 


16,138.03 


Middle town Post Office 


11,645.63 


Boiler Plant 


563,328.69 


J 

Colored Athletic Field 


6,498.36 


Steam Lines to Town Buildings 


182,048.00 


Clock Alleys and Laboratory 


618,246.12 


Ration Board Building 


25,503.38 


Utilities, Office and Shop 


94,524.38 


Public Wash Rooms** 


10,261.00 


Gasoline Storage Facility*** 

1 


4,110.16 


Records Retirement Vault**** 


6,732.39 


Office Machine Repair Shop# 


10,823.00 


Motor Pool Service and Repair Shop## 


17,317.35 


Photographic Laboratory and Switchboard### 


14.018.32 


TOTAL 


15.119.890.26 



##Source: Apps. A-306, A-307, and A-313. 

##Source: Apps. A-196, A-306, and A-307. Separate costs for 
the two uses not available, but the greater part 
of the amount shown was for the Photographic Labo- 
ratory. C-ll ""' 



GL12 Qm& HANDLE) El R&VXH* SQAxiD, 4PEIL 19^t 1380008 



CENTRAL FACILITIES 
CASKS HANDLE BX REVIS* BDAHD 
APRIL 1945 TH HOUGH DBCRMBSSR 1946 

22^5 



fv'OMTH 


TRAFFIC 


JUVENILIS 


OTHSR 


< .it 


April 


613 


tj 




131c 


May 


602 


76 


539 


1217 


June 


557 


50 


597 


120^ 


July 


339 


41 


399 


825 


August 


593 


30 


375 


98* 


September 


240 


50 


469 


755 


October 


392 


47 


531 


97C 


November 


163 


37 


302 


503 


December 


1/34 


29 


261 


47^ 



i246. 



MONTH 


TRAFFIC 


OTHSR 


3TAT3 WARRANTS 


TQTJ 


January 


396 


264 


28 


636 


February 


187 


1U 


16 


317 


March 


147 


173 


21 


343 


April 


, 112 


120 


17 


24S 


"ay 


257 


177 


18 


452 


June 


185 


195 


19 


399 


July 


344 


130 


23 


497 


August 


404 


199 


22 


623 


September 


402 


192 


22 


616 



f\ tJL- I 



Kay 


602 


78 


539 


J una 


557 


50 


597 


July 


339 


41 


399 


August 


593 


20 


375 


September 


240 


50 


469 


October 


392 


47 


531 


November 


163 


37 


302 


Lj ttAam Kaw 


134 


29 


261 










5I0NTH 


BUFPIO 




STATS WARRANTS 


January 


396 


264 


2d 


February 


• 137 


114 


16 


March 


147 


173 


21 


April 


112 


120 


17 


flay 


257 


177 


13 


June 


185 


195 


19 


July 


344 


130 


23 


Auguet , 


404 


199 


22 


September 


402 


192 


22 


October 


334 


177 


43 


Fovea bar 


357 


U9 


36 


December 


292 


160 


23 



1217 
1204 
829 
988 
759 
970f 
503, 
474, 



688 
317 

H 

249 
453 
399 
497 



625 
616 
554 

f 
1 



O i 3 - 5 



ROANE- ANDE1 
CLINTON SNO] 
OAK RIDGI, 



c oh cm i ( 

DioMbt 



CONTRACT 
NO. 



COICKSSIONAIM 



LOCATION 



ORIGINAL ACTUAL 
CONTRACT OPENING 
DATE DAB 



EXPIRATION BUILDING / 
DAT! VALUATION ' 



IB 

2B 

4B 

20B 

46B 

54B 

10 IB 

102A 

110ZA 

119 A 

161 

162 

163 

169A 

170 

176 

1S4A 

200A 

201 

213 

226 

L-326 



5A 

6B 

16B 

17A- 

18B 

19B 

31B 

47A 

58B 

62B 

63A 

65A 

67A 

66A 

70C 

73B 



AUTOMOTIVE 
GARACK8, SERVICE STATIONS. BTC . 

Capelaad Sorrloe Statlaa 
Varment Gateway Qaa Statlaa 
Raadar Hater Sarrloa 
Tawaalta Sarrloa Statlaa 
Gaabla Valley Trallar Camp, Gu. Sta 
Mlddlatown (Gaa. Sta.) Enterprises 
Turnpike Sarrloa Station 
Baary Vallay Tlra Reoap Shep 
Radiator A Brake Repair Shaa 
Saa Norms Caapany (Auto Aooaaaarlaa) 
ffaat End Sarrloa Statlaa 
Pan-American Sarrlce Statlaa 
Claybaugh flreokor Sarrloa 
Trloa Hat or Sorrloe 
Aouff 'a Motor Sarrloa 
Kara A Caapany 
Twaad A Nlohala Garage 
Community Garage 
Kelse's Meter Tuna-Up Sarrloa 
Crowo A O'Connor Auto Sarrloa 
Harrlaaa Oil Company 
B.S.K. he pair Garage 



Arkansas Annua 3-15-44 
Varaoat A 0. R. Tnpka 3-15-44 
Calif. A 0. R. Tnpka 12-10-43 
Tana. A Georgia 8-1-43 
.0. Vallay Trallar Caap4-22-44 
Mlddlatown Saotlaa 5-31-44 
O.R. Tnpka A 111. Ara 6-15-46 
Baary Vallay Kaad 12-1-46 
Caal Yard Raad 12-19-46 
Middlotewn Saotlaa 1-20-46 
O.R. Tnpka A La. Ara. 10-1-46 
O.R. Tnpka A G.V. Rd.10-15-46 
Eaory Vallay Raad 8-10-46 
O.R. Tnpka A La. Ara. 4-1-46 
0. TnpkaA G.V. Rd. 10-1-46 
Grora Cantar 11-16-46 
Gaaala Vallay Sactlaa 11-1-46 
W. Oak Ridge, K-25 1-16-46 
Tann. A Taoaaa 2-11-46 
Farm Market Araa 4-1-46 
Scarbara A Baar Crk.Rd. 9-1-46 



Baary Vallay Boad 



4-1-46 



BARB BR SHOPS A SKAUTY SHOPS 

Plna Vallay Beauty '•hap 
Pine Vallay Barker Shop 
Sutton' • Barber Snap 
Vietary Beauty Shop 
HoCray Barber Shep 
Jo-Al Beauty Shep 
last Tillage Barber Shep 
Mat Town Beauty Parlor 
Mlddlatown Barber Shep 
Theapaan Barber A Beauty Shep 
Alloa 1 ! Barber Shop 
Jeff o r» on Cirole Barber Shep 
Grere Center Beaaty Shep 
Grora Barber Shep 
Hilltop Barber Shep 
Baiie'a Beauty Shep 



New York A Utah 
New York A Utah 
Jaokaon Square 
Jackson Square 



Tennessee 



Taoc 



Tennessee A Tacoaa 
Alabaaa A Arkansas 
Jaff arson Cirole 
Middletewa Seotiea 
Colored Hut Sao. Mldtewa 
Gaabla Valley TR.Caa; 
Jafferaaa Cirole 
' Grere Cantar 
Grare Center 
111. Are. A Outer Dr 
Gaabla Valley 



4-1-44 
1-1-44 

8- 1-43 
7-1-43 
3-1-44 
3-1-44 

3-14-44 

9- 1-44 
7-1-44 

6-29-44 
3-21-44 
6-20-44 
10-19-44 
3-14-44 
.11-15-46 
6-3-44 



• Delinquent 

• • Not open during ourrent month 

• *• Toralnated 
//, Rerocable at Mill 



# 



m 

— t f 



Seasonal Operation 

Duration Plus 6 Months 

Withdraw Before Operating 

No Sales Made During Current Month 



4-27-44 
6-3-44 
5-27-44 
9-11-41 

10- 28-44 
6-1-44 

6-14-46 
12-1-46 
2-12-46 
2-24-46 

11- 20-46 
12-6-41 
8-10-46 

4-1-46 
11-15-16 
11-15-46 
11-1-41 

1- 15-46 

2- 11-41 
4-1-4(1 
9-1-41 
4-1-46 



4-8-44 
1-26-41 
8-26-43 
10-4-43? 
3-26-44 
3-21-44 
6-6-44 
10-11-44 
7- 



6 



r-1-44 
■29-44 
9-8-44 

8- 26-44 
11-10-44 

10-9-44 
12-1-46 

9- 13-44 



6-30-47 

6-30-47 ■ 
12-31-47 

6-30-47 

6-30-47 

6-30-47 
12-31-47 

11- 30-47 

12- 31-47 

1- 20-47 
9-30-47 

10- 14-47 

8- 9-47 ••• 
3-31-47 

9- 30-47 

11- 14-47 
3-14-47 

10-31-46 ••• 

2- 10-47 

3- 31-47 
10-14-47 



6-30-47 
11-30-47 
6-30-47 
6-30-47 
6-30-47 
6-30-47 
3-17-47 
11-30-47 
6-30-47 
5-28-47 
11-30-47 

11- 30-47 

12- 31-47 
11-30-47 
11-30-47 

1-30-47 



18654.00 
23000.00 
69469.X 
36700.00 
2700.00 
5180.00 
3100.00 
2100.00 
1920.00 
6713.00 
18900.00 
19200.00 
1900.00 

24400.00 



63 40.00 
7500.00 
8900.00 
8900.00 
7500.00 
6340.00 
8300.00 
1811.00 
3160.00 
3626.00 
3900.00 
8070.00 
6420.90 
8281.00 



Note i TII3 REPORT IS FOR STATISTICAL PURPOSES AND DOBS NOT PURPORT TO REPRESENT CONTROL OF REVENUE. 



SRSOM OOUPAWf 
QINESR WlcUO 
, TSNNBSSB 



0 MS R 8 P 0 R T 



>ar 1946 



£,E~C eiP^ RSHTAL-PAYMBIITS mCMTAGI 
/ DBCEHBOt . ADJUSTUBITS TOTAL TO DAT! / DBC. 1946 ADJUSTWXHTS TOTAL TO DATI OP 
I 194« ; ' R8MTALS 



11602.96 






462897.98 


586.14 






21062.97 


24779.26 


Cr. 


6.00 


881136.74 


543.96 


Cr. 


.30 


39646.69 


46354.06 


Cr. 


163.30 


949449.61 


1710.23 


Cr. 


2.09 


46720.21 


9790.61 






672617.84 
224826.01 


489.63 






23317.96 
10175.60 


9182.43 


Cr. 


270.58 


288759.32 


368.20 


Cr. 


9.93 


11651.26 


20146.36 




14.12 


459418.78 


1061.32 




.70 


19862.03 


533.24 






14073.98 


37.10 






910.64 


1181.34 






43328.17 


126.83 






4372.41 


4017.64 






106065.46 
91162.39 


241.06 






6618.06 

7265.3C 


11628.67 


Cr. 


424.36 


152513.96 
27075.36 


718.66 


Cr. 


13.26 


11646.69 
2707.66 


2648.90 






23677.56 


168.93 






1310.76 


3069.79 




995.00 


60339.04 


184.19 




36.50 


4710.86 


15630.00 






133296.67 


1564.13 




8.04 


13168.07 


646.42 






7361.01 


80.01 




.01 


770.66 






22481.16 








1601.32 


2048.74 






20164.92 


161.29 




1.28 


1499.67 


3366.05 






30223.10 


266.40 






2417.63 


9562.04 






18434.64 








682.61 








82.61 






175167.29 




144.89 


4589386.60 


8374.48 




20.96 


230998.06 



6 

5 

6 ft 2 
6 
6 
4 
6 

6 ft 7 

10 

6 -#200 Aitf 

6 

S 

io. e ■» >» 

6 
6 

10 
10 

li ft 8 
10,3 ft 6-* 100 »<»•• 
8 
4 

.15 if" "^*- 



935.16 




.00 


40534.42 


134.22 


940.50 






40990.26 


94.06 


4391.36 






191523.49 


361.31 


1922.03 




20.25 


142649.60 


230.64 


1421.60 






44996.80 


147.50 


728.46 


Cr 


1.00 


35664.77 


87.41 


968.15 






30931.37 


96.97 


811.75 




6.46 


58767.23 


97.41 


1179.16 




.60 


43904.18 


121.79 






8081.51 


40.00 


428.40 






24742.64 


42.86 


2399.65 






87168.45 


239.96 


1663.76 






71689.36 


229.63 


2613.60 






92508.90 


313.63 


664.16 






664. 15 


66.42 


264.00 




10.00 


13999.39 


26.40 


21421.49 




37.01 


928616.60 


2312.10 





.10 


4488.76 


12 




3501.63 
13234.16 


,_H> 

< a i io 




2.43 


15338.30 


12 


cr. 


.01 


4127.82 . 


10 ft 12 


Cr. 


.12 


3936.62 


12 


Cr. 


3.36 


3109.30 


10 ft 12 




9.84 


6212.21 


12 




.06 


4469.66 
966.28 


10 ft 12 

$40 f»T >\m 


Cr. 


.01 


2474.36 
8716.91 
8204.76 
9988.92 
66.42 


10 
10 
12 
12 
10 




1.00 


1410.00 


10 




9.93 


90234.91 





RQANf -ANDER30 N COMPaSY 
CLIOTOH E(C INKER * no 
OAK HID QS, TENNESSEE 
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0 R 0 3 3 R 


CONTRACT 


CONCESSIONAIRE 


LOCATION 


ORIGINAL 


ACTUAL 


EXPIRA- 


BUI LCI »> 


DECEMBER 1946 AD 


NUMBER 






CONTRACT 


OPENING 


TION 


VALUATION 










DAT! 


DATS 


DAT! 








COMMERCIAL 
















8 OA 


1 1 B Dry Cliuin 


Flat No. 3 


7-17-44 


10-26-46 


12-31-46 


••• 760.00 


7104.22 




104A 


J. Clpolloal Shop 


3. Caatral Cafatarla 


9-6-44 


12-1-44 


11-30-47 


750.00 


517.60 




113A 


Spaara Vao Claan A Salaa 


Flat Na. 4 


1-19-45 


1-19-45 


1-19-47 


660.00 


663.70 




118-A 


O'Naal Dry Claaniag 


0. Rldga Turnplka 


2-9-45 


7-11-45 


2-9-47 


8095.00 


4461.25 




191 


X.Y.Z. COBpaaj 


Plata 13 4 14 


10-29-45 


12-7-46 


11-30-47 




• . o - 




226 


Oak Radia Sarrioa 


Plata 14 2 


7-1-46 


7-1-46 


6-30-47 


1330.00 


669.60 




233 


McConnall Fruit Coapuy 


Plata Na. 7 


11-1-46 


11-1-46 


1-31-47 


750.00 


2524.92 





DEPARTMENT STORES a RBADY-TO-rtBAR 



11B Saaual'a Mams Stara 

24C Taylor'i - 

26 MoCrary'a Starai, Carp. 

49 Knight •■ Imo. 

56A Tha Athlatla ttouaa, Imo. 

•3A Tha Jawall Laa 3 hap 

95A Tha Hagln Shaa Stara 

106ZA itandar'i Mama Shap 

175 BoaitaU 

187 Natlaaal Storaa, Carp. 

222 Boa Giiai a Varlaty Stora 

222 fob Guaaa Vattaty Stara 



Jaokaaa S qua ra 


12-1-43 


3-22-44 


12-31-47 


22690.00 


37260.31 




Broadway 


9-1-46 


9-5-46 


8-31-47 


212090.00 


• - 0 - 


1 


Broadway 


9-7-43 


4-1-44 6 


Mo. Duratloa 69800.00 


• - 0 - 




Grovo Comtar 


11-7-44 


1-16-45 


12-31-46 


11760.00 


22130.48 




Mlddlatawa 3aotiaa 


2-19-45 


2-19-45 


2-13-47 


7260.00 


6616.63 




Braadway 


3-18-44 


11-2-44 


12-31-46 


27900.00 


25747.90 




Jaokaaa Squara 


9-26-44 


1-12-44 


12-31-46 


7400.00 


5109.65 




Grara Caatar 


1-16-45 


2-24-45 


1-15-47 




16152.02 




OroTa Caatar 


10-15-45 


11-23-45 


10-14-47 


4600.00 


4875.99 


Sr. 


Grovo Cantar 


12-1-45 


11-16-45 


2-28-47 


24OOO.0O 


29469.09 




Roatav. Rd. a. of Saaaaa 


6-1-46 


6-7-46 


6-31-47 




6539.96 




Plata 27 A 26 Para Araa 


11-1-46 


11-1-46 


5-31-47 




3396.31 














156480.24 


1 



363 

45C 

72A 

78A 

100B 

133 

144 

211 

232 



FARMERS' PRODUCE MARKET 



H 4 H Produoa Markat #1 
flataoa'a Poed Markat 
Gaaaral Produoa Markat #1 
HAN Produoa Markat #2 
Erb-Ana Poultry Farm 
Oak K. Farnar'a Rat. Mkt. 
Cowhard'a Markat 
rfatioa'a Markat 
III Produoa Markat #3 



0. Rldga Tnpka 4 rf.DlT. 


Rd. 4-28-44 


6-29-44 


6-30-47 


Plata 3, 4 A 6 


8-1-46 


6-1-4C 


7-31-47 


0. R. Tnpko A W. OiT. Rd 


. 7-23-44 


3-17-44 


12-31-46 


Mlddlatowo Saotloa 


6-16-44 


8-22-44 


12-31-46 


Botha 1 v allay Raod 


9-12-44 


6-21-46 


5-21-47 


Para Markat Araa 




6-2-45 


# 


O.R. Tnpla A *. DIt. Rd. 


6-29-46 


6-29-46 


6-29-47 


Plota 9 4 10, Para Araa 


3-16-46 


3-20-46 


3-14-47 


Mlddlatown Saoloa 






12-20-47 



22612.44 
15666.65 
10472.64 
19794.39 
2226.19 
- 0 - 
7690.36 
2678.14 
4662.62 



Cr. 
Cr. 



85842.23 



Cr. 



• •• 



Dallaquaat 

Nat opaa During Curraat Month 
Taralaatad 

Traaafarrad te Tanalaatlaa 
Tracafarrad fraa Lloaaaa 
Swora 3tataaaat Nat RaoalTad 



# 

m 



Saaaaaal Oparatlaa 

Duratloa Plua 6 Hoatha 
Withdraw Befara Oparatlaaa 
/ No Salaa Mada During Curraat Month 
Tranafarrad to Mlioallaaaeua 



NO Til 



THIS REPORT 13 POR STATISTICAL PURPOSES AND DOES HOT PURPORT TO REPRESENT CONTROL OP REVENUE. 



ROAM -iHE I MOM COUUY 
CLIMIOH EK} INKER « RB 
OAS SIDGB, TBW13SB 



[ CESSIONS HIPQ8I 



Dacambar 1946 



Fag* 2 Of 8 



a R o s s tiilifTi jgjTTTTT paYhem!! 



o 


DECEMBER 1946 




ADJUSTMENTS 


TOtAI, TO DAT! 


DECEU 


ISR 1946 


ADJUSTMENTS 

Ji^M/ v<J A aUI D Avar 


TOTAL TO BATE 




rsituan TAvS 


H 














































ITOTAUI 




7104.22 






124796.11 




710.42 






7771.01 




a 


10 


517.80 






9997.00 




51.78 




• 01 


997.76 




\ti 
xv 


10 


663.70 




627.70 


21663.96 




66.37 




62.77 


1968.31 

ah ar W # tf afe 




10 


10 


4481.25 






116462.66 




100.00 






7069.37 


g 


m Aano ill m 




• - 0 - 






30436.29 




• 0 - 






2153.57 




7 


10 


669.60 






5219.46 




66.96 






521.96 




10 


10 


2524.92 






5946.00 




126.25 






297.30 


5 


- 160.00 Mia. 




15381.48 




527.70 


814508.48 


1 






52.71 


2W79T2T 






X) 


37260.31 






616777.11 




726.03 




.06 


81877.76 




10 


» 


• . 0 - 




119601.60 


408811.08 


; 


0 - 




7138.10 


24628.67 




6 


)0 


• - 0 - 






1811566.79 




0 - 






86612.28 




4 A 5 


10 


22130. 48 




94.60 


876913.06 


2213.06 




9.46 


76541.60 




10 


X) 


6818.63 




P 


186972.90 




546.49 






12642.50 




8 


» 


25747.90 




197.50 


563295.80 




574.79 


Cr. 


3.35 


48927.96 




10 


» 


6109.55 






150496.17 


610.86 






13467.63 




8 A 10 




15152.02 






243346.69 


1615.20 






21766.36 




10 


w 


4875.99 


Cr. 


2.01 


33794.24 


487.60 


Cr. 


.20 


3379.12 




10 


X) 


294 59 . 09 






237511.29 


1766.07 






20475.76 




10 




6539.96 






33962.46 


393.40 






2038.67 




6, 7 A 8 




3396.31 






6049 . 66 


203.78 






362.97 




6 




156480.24 




120091.69 


5371496.33 


13! 


135.27 




7194.06 


391810.59 








22612.44 


Cr. 


1.74 


616106.05 


i 


164.61 


Cr. 


.04 


12677.17 








16686.65 


Cr. 


10.02 


69078.94 


545.53 




41.16 


2677.56 


2i 






10472.54 






212095.35 


161.81 






5302.37 


- |120 Mia 




19794.39 






699030.67 


494.38 






14970.27 




2» 




2226.19 




2.06 


17394.29 


1 


42.36 




.09 


344.67 




1 A 2 




- 0 - 






79807.07 




0 - 






2394.24 




3 




7590.36 






83123.07 


t 


16,61 




.01 


3396.90 




4 




2876.14 






46304.01 


100.73 


Cr. 


83.22 


1743.65 


- #60.00 liia 




4682.62 






4682.62 


117.06 






117.06 







85842.23 Cr. 9.70 



1626621.97 



2442.79 Cr. 42.01 



43723.11 



ROANE-AKDIXSOV COMPANY 

cLiirrot raaimK mwa 

OAK IIDOI, TBHIBSSB 



coicisuon 8ipi 

Da a to bar 1946 



CONTRACT 
NUMBER 



CONCESSIONAIRE 













S > j 


LOCATION 


0 RIG I HAL ACTUAL 


BXPIRA- 


OUT T T\T in 


DECEMBER 1946 




CONTRACT OPBNIW 


LlVB 








DATf 


DATS 


DAT! 






/ 

New York at Utah Atoo. 


1-1-44 


2-21-44 


12-31-46 


37660.00 


34666.28 


IinmiN A Taoeaa 


1-1-44 


2-26-44 


12-31-46 


378S0.M 


31302.16 


Jaokaoa Square 


7-1-43 


8-4-43 


8-30-47 


67700.00 


81948.09 


Outer Dr. A Ogdea Lane 


10-20-46 


10-20-46 


1-20-47 




23971.22 


Broadway 


6-13-44 


8-24-44 


6-30-47 


67720.00 


91674.71 


Oaaale Vallay Tp. Camp 


3-3-44 


9-11-44 


1-31-47 


••• 31000.00 


22440.19 


Alabama A Arkanaai 


3-26-44 


6-16-44 


6-30-47 


39400.00 


26661.39 


MlddlatawB Seotioa 


6-31-44 


6-1-44 


6-30-47 


96860.00 


66300.99 


White Hutaant Seotioa 


7-1-44 


7-1-44 


6-30-47 


20930.00 


10417.01 


Qro«a Caatar 


6-1-44 


10-1-44 


6-30-47 


129080.00 


94046.68 


Jaffaraoa Clrola 


9-16-46 


10-13-46 


8-31-47 




40763.26 


Iff. Outar Dr. A 111. Are. 10-16-46 


10-16-46 


10-14-47 




20933.36 


RbtaT. Rd. W of Sonaoa 


11-1-46 


12-6-46 


10-31-47 




26401.77 



GROCERY STORM A SUPER MAgHTg 

13B CAS Market 

14A City Markat 

21B Coamualty Staraa $1 

26D Carnal ty Storo ff« 

37 1'ha A A P Tea Cewpany 

38 Gambia Vallay Super Market 
409 Coaai unity Store #2 

6SA Mldtora Eaterfriaea (Sup. Mkt) 

61A J. I. Joaaa Food Market 

64A The Tulip Town Caapaay 

147 E.A.T. 3tereo, Ine. 

166 Hilltop Markat 

186 3 1 1 Food Market 





JACKSON SQUARE ARCADE 










SB 


J. E. Lute A Cenpuyi Ino. 


Offioe 


10 


10-16-43 


10-19-43 


9B 


M. F. Fleanikon A Compaay 


Offioe 


9 


10-16-43 


10-23-43 


10B 


lurlay, Wright A Pone 11, Inc. 


Offioe 


8 


10-16-43 


10-16-43 


197 


Oak Ridge Baking Company 


Office 


11 


4-1-46 


10-1-46 


228 


Royal Joweleri of 0. R. Teaa. 


Offlee 


12 A 13 


10-1-46 




230 


The Bootery 


Office 


14 A 16 


11-1-46 


11-29-46 


231 


Offioe Supply A Statloaery Ce. 


Office 


16 


11-1-46 


12-2-46 


L-300 


Church of Naaareae 


Office 


1 


2-1-46 


2-1-46 


L-365 


Natloaal Lutheran Church 


Offioe 


2 


4-16-46 


4-16-46 


L-369 


Baptlet Church 


Offioe 


S 


4-1C-46 


4-16-46 


0-260 


D ml tad Church 


Office 


4 


4-16-46 


4-16-46 


L-361 


Lutharaa M. ^ynod 


Office 


6 


4-20-46 


4-20-46 


L-362 


Methodlet Churoh 


Office 


6 


4-16-46 


4-16-46 


L-ses 


Preabyterlaa Churoh 


Office 


7 


6-16-46 


6-16-46 



CONTRACTORS 

42ZA Cox Sorrice Company 

92ZA Ropklae A II oka 

1C8A Hagemaa Elactrio Company 

126A Joha A. Johaaoa Conet. Co. 

167 C. W. Underwood iViadow Cl. Ce. 

168 Orkin Exterminating Company 
171 Roach Plunking A Hoatlng Co.' 
214 Fletoher Moore Coatraotor 
217 Engineering A Equipnaat 

221 H. H. Qalyeaa 

L-336 Naah A Ruokel Elactrio Co. 

L-409A Eaat tmnneaaeo York Conpaay 



Warehouse C-4 12-12-46 1-12-46 

Saary Valley Road 1-23-46 1-23-46 

Meat DiTiiioa Read 10-18-44 11-18-44 

Wait DiTiiioa Road 6-7-46 6-7-46 

Eaat DiTiaion Road 9-9-46 9-16-46 

Eaat DlTlaloa Road 9-10-46 9-10-46 

Luoknew Circle 9-17-46 9-17-46 

Raoooon Are. A Mamet Rd. 3-1-46 3-1-46 

Div. 6, .Soarboro Road 4-1-46 4-16-46 

Box 5062 Fountain City 6-1-46 6-1-46 

Eaat Divlaioa Road 9-1-46 9-1-46 

Coal Yard Road 6-16-46 6-15-46 



11-30-47 
11-30-47 
11-30-47 

3-31-47 

9-30-47 
10-31-47 
10-14-47/ 
2-1-46 *•• 

i 



12-31-46 
6-31-47 
2-26-47 

// 

9-7-47 

2-26-47 

9-16-47 

2- 26-47 

3- 31-47 

4- 30-47 
12-31-46// 



1130.00 
670.00 
670.00 



1960.00 



674366.00 



6426.00 
1677.90 
6662.53 

- 0 - 
46089.94 

7640.09 
1415.61 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 



67911.07 



423.69 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

423.89 



Dollaqueat 

Not Open During Current Month 

Tarainated 

ReTeoable at Mill 

Tr ana far red te Termination* 



# 



Seaaonal Opartti on 

Duration Plua 6 Moatha 

Withdrew Before Operation 

No Salaa Made During Currant Month 



NOTEi TSIS REPORT IS FOR STATISTICAL PURPOSES AND DOES NOT PURPORT TO REPRESENT CONTROL OF REVENUE 



ROAM-AWJIIBOM COMPAIT 

clihto» ninn kirks 

OAK RIDOI, TKmiSSB 



Pmtp lift 



C01C1S3I0M8 llfOU 
Daoambar 1946 



JUILDINQ 
flLUATIOB 



PROS 



I R I CI 



I P T 8 

KfU. TO DATE I 



mm, 

DttAiin imi 



Pitmiti 
adjusthbhtS 



TOTAL 

TO 
DAT! 



racuit 

OF 

RUIT1 



17860.00 


34686.28 




1219770 


83 


840.69 




26608.86 


2 6 1 


17860. 


31302.16 




866513.20 


737.06 


Cr. .01 


17602.46 


2 


>7700.00 


81948.09 


1126. 62 


3166334 


16 


1694.00 


22.68 


63834.67 


2 6 8 




23971.22 




66719, 


« 


666« 69 




1667.11 


2-3/4 


17720.00 


91674.71 


.01 


1846066 


49 


1831.49 




36921.71 


2 


11000.00 


22440.19 




893294 


10 


446.80 




17666.68 


2 


19400.00 


28681.39 


Cr. 33.78 


894023.36 


621.06 




19404.91 


2.*. 8 | 


16860.00 


68300.99 




2489589.49 


1766.01 




66027.97 


2.2.7 4 


'0930.00 


10417.01 




421715.07 


260.07 


20.00 


8662.38 


2 


!9060.00 


94046.66 


614.36 


2S92016, 


18 


2602.29 


12.86 


69943.62 


8 A 2-1/2 4 




40763.26 




663636, 


61 


968.37 




11846.14 


a 




20933.36 




272776.36 


710.04 


77.69 


7843.78 


2-3/4 




26401.77 




292078, 


37 


812.36 


163.31 


7633.34 


2-1/2 




674366.00 


1606.13 


16663660, 


66 


13820.72 


286.73 


344871.66 





1130.00 
670.00 
670.00 



6426.00 
1877.90 
6662.53 

- 0 - 
46069.94 

7640.09 
1416.61 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 



Cr. 
Cr. 



3.90 
36.26 



210796.02 
67160.49 
100490.34 
- 0 - 
66110.67 
8179.96 
1416.81 

- 0 

- 0 

- 0 

- 0 
' - 0 

- 0 

- 0 I 



192.76 
66.34 Cr. 
166.62 Cr. 

4606.99 
763.01 
169.67 
- 0 - 

10.00 

14.00 

14.00 

13.00 

12.00 

12.00 



.12 
1.11 



6336.69 
2116.60 
3013.38 
- 0 - 
6511.00 
826.99 
169.67 
117.00 
206.00 
294.00 
287.00 
264.76 
246.00 
234.00 



3-1126 M 
3-| 56 II 
3-; 66 H 

10 



«13. 
•10. 
•14. 
•14. 
•13. 
•12. 
♦12. 



67911.07 



Cr. 



42.16 



453161. S9 



6931.48 Cr. 1.23 



20620.28 



423.89 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 

- 0 - 



67129.87 
22281.41 
36699.99 
20089.46 
7967.62 
3408.191 
6687.63 

:;: 

1104.59 



36.63 


3166.06 


6 


52.92 


967.61 


150 p«r i 


126.00 


2194.49 


• 126 ptr i 


30.00 


633.76. 


• 50 pr 


68.17 


1134.61 


1 60 pi r ] 


30.00 


504.63 


• 30 ptr 


67.68 


723.36 


< 60 fir I 


- 0 - 


540.00 


I 60 pir l 


150.00 


1425.00 


1 160 pr 


100.00 


800.00 


I 100 par i 


30.00 


120.00 


• 30 ptr 


100.00 


2288.20 


• 100 p*r 



423.89 



153369.jJ7 792.30 



14617.76 



ROANE-ANDERSON COUP ANY 
CLINTON ENGINEER rfORKS 
OAK RIDGE, TENNESSEE 



C 0 i> CESSIONS RE PORT 



December 1946 



CONCESSIONAIRE 



LOCATION 



ORIGINAL ACTUAL EXPIRA- Building 
CONTRACT OPENING TION VALUATION 
DATE DATE DATE ' 



G R 0 SS 



R E C E I 



DECEMBER 1946 



ADJUST 



1 



MISCELLANEOUS 



SHOE REPAIR 

Schubert Shaa Repair 
Outar "rive Shea "epalr Shop 
Burton' a Shoa Henawery 
Jaffaraon Shaa Shop 



Jaokaoa Square 
Outar Dr. * Ogdea 
GroTa Caatar 
Jefferaoa Clrole 



10-4-43 10-30-43 6-30-47 

6.4.44 6-14-44 10-6-46 

6-8-44 9-9-44 12-31-46 

11-16-46 11-16-46 11-14-47 



156863.56 



2480.86 
- 0 - 

6776.02 
924.60 



10160.47 



avalyn'i Flora r Shop 


Broadway 


lg-4-43 


2-15-44 


12-31-47 


14400.00 


4249.68 




.0! 


Haaabry'a 


Broadway 


10-3-43 


7-6-44 


12-31-47 


18050.00 


29519.97 






Tenneaeee Optical Company 


Broadway 


6-1-46 


b-1-46 


5-31-47 


4450.00 


1689.88 






Mlddlatown Enterprlsoa (Thaatar) 


Mlddlatown Section 


6- 13-44 


6-1-44 


6-30-47 


92070.00 


3743.93 




70 i 


Oak Radio Sarvioa 


Outer Drive k Ogden Lane 


1-4-46 


2-1-46 


12-31-40 


5130.00 


877.60 






Portrait Studio 


Hoateaa Houae Adama Lane 


1-29-44 


10-2-44 


12-31-46 


1490.00 


4877.07 






Veterinary Hoapltal 


Emory Valley Road 


9-25-44 


9-25-44 


12-31-46 


4970.00 


1210.60 






Doloroa Adame (Gift Shop) 


Jaokaoa Square 


7-12-44 


11-36-44 


4-30-47 


7400.00 


6314.95 




1.2 


Joa Parrott AdTertielng 


Area Buaea 


5-26-44 


12-4-44 


12-31-46 




285.00 




Model C leaser a 


Farm Market Area 


1-3-46 


1-3-46 


3-4-47 


1330.00 


1642.96 






R * H Valet Shop 


Jefferaen Clrole 


5-14-46 


6-14-46 


6-14-47 


8270.00 


6441.80 






Furniture Exohenage 


Mlddlatown Section 


5-15-46 


8-1-46 


7-14-47 




2473. «5 


Cr. 


2.0ft 


The Uniform Shop 


S. Side Central Cafeteria 


7-1-46 


9-3-46 


12-31-46 




730.66 






Clinoh Radio Shop 


Farm Market Area 


7-20-46 


9-6-46 


4-17-47 


1330.00 


866.96 




i 


Uiddletown Hdwe. k Appliaaoa Co. 


Uiddletown Seotion 


7-16-46 


8-13-45 


7-16-46 




176U.il 






V k M. Ioa Conpaay 


Raccoon Road 


a-26-45 


6-25-46 


6-30-47 




5369.87 






Allard'a Up ho la taring Shop 


0-4 "hae. Gamble Valley 


8-1-45 


6-1-45 


7-31-47 




5049.76 




J 


Modern Housekeeping Shop 


Farm Market Area 


10-1-46 


9-10-46 


9-30-47 




1261.38 






Artiatio Slgna 


Meat a Eaat Dlrteioa Roada 


9-21-46 


9-21-45 


9-30-47 




136.16 


Cr. 




Alexander Hot a la lac. (Guaat Houae) Broadway 4 Kentuoky 


l-lb-46 


1-16-46 


1-16-47 




8690.49 






Happy Valley cnterpriiee 


K-25, Meat Oak Kidge 


1-15-46 


1-15-46 


6-30-47 




6998.71 






The lluaio Box 


Broadway 

Tyler a 'I'yrone Roada 


3-1-46 


4-25-46 


2-26-47 




6895.70 






Area Laundry k Lry Ci a anlng Co. 


10-1-46 


9-30-46 


9-30-47 




31477.26 




M j 


Automatlo Laundry Service Co. 


Area Dormitoriee 


3-4-46 


3-4-46 


3-3-47 




622.30 






Crone Woodworking shop 


Racooom Road 


5-15-46 


6-1-16 


5-14-47 




1627.50 


Cr. 


.30 


Stork Diaper Sorrioe 


Beaver Way * Badger Ave, 


8-12-46 


9-3-46 


8-11-47 




1666.45 


Cr. 


5.0] 


Rutherford Hotel 


Reyoe Clrole 


9-16-46 


9-16-46 


9-15-47 




4499.76 




127.51 


Fradariok T» Bnaia (Jewelry Rep.} 


Broadway k Georgia Avanuaa 


12-16-46 


12-16-46 


12-15-47 




• - 0 - 






Prank She It on (Hay Harvaetlag)- 


Bethel Valley 


6-1-46 


Seal onal 


12-31-46 




- 0 - 






Newton flalkar (Hay Harraatiag) 


Bethel Valley 


6-1-46 


Saaional 


12-31-46 




- 0 - 







172.74 



Cr. .08 
Cr. 10100.00 
Cr. .41 



Cr. 10100. £ 



Delinquent 

Hot Open During Current Month 

Terminated 

Revocable at Mill 

frt safer red to Ternlnatleaa 



W 

ft 



Saaaoaal Operation 

Duration Pjua 6 Mont ha 

Withdrew Before Operation 

No Salea Made During Current Month 



THIS REPORT IS FOR STATISTICAL PURPOSES AND DOES MOT PURPORT TO REPRESENT CONTROL OF REVENUE 



ROANE-ANDERSON COMPANY 
CLINTON ENGINEER rtORKS 
OAK RIDGE, TENNESSEE 



CESSIONS REPORT 
December 1946 



Lldlng 


G R 0 SS 




RECEIPTS 




IiEIITU 


PAYMENTS 


TOTAL 


PEBCE.-ITAGE 


UATION 


DSCEKBER 1946 




ADJUSTMENTS 


TOTAL TO DATE 


DECEMBER 1946 ADJUSTMENTS TO 


OF 


1 














DATE 


MENTALS 


1400.00 


4249.66 




.07 


137545.38 


694.96 


.01 


16290.36 


14 


J060.00 


29519.97 






538453.65 


2656.74 




39157.15 


9 


1450.00 


1689. 88 




70.46 


14365.96 


101.39 


4.23 


861.96 


6 


! 070. 00 


3743.93 






135035.34 


467.99 




14462.96 


12> 


iiao.oo 


877.60 






16905.56 


150.00 




1804.50 


10-1150 Mia. 


.490.00 


4877.07 






59196.36 


632.09 




8463.75 


5-* 50 Mia. 


1970.00 


1210.60 






32321.10 


OU. 3d 




104*. 2 A 


12 


'400.00 


6314.95 




1.25 


96244.69 


757.79 


Cr. . 10 


8905.88 


20 




285.00 






16633.96 


57.00 


Cr. .10 


3326.79 


5 


.430.00 


1642.98 






39473.16 


98.58 




2368.39 


10 


1270.00 


6441.00 






94176.66 


660.86 




9523.56 


5 




2473. «5 


Cr. 


2.00 


47891.68 


130.20 


Cr. .09 


2432.77 


8 




730.66 






12136.85 


58.36 


8.93 


1015.67 


10-» 60 Mia 


.330.00 


866.96 






13533.72 


86.26 




1368.06 


5. 6. ft 7 




1TS4I.41 






226660.04 


1137.96 




13747.49 


5-d300 Mia 




5369.87 






243982.33 


268.40 




12199.08 


g 




5049.76 






99 19W| w A 


311.49 




3594.10 


& m 4 60 MlB 




1261.36 






14439.15 


77.09 


1.46 


973.98 


7-i 25 Ula 




136.16 


Cr. 


40.00 


1916.23 


25.00 




390.48 


33 1/3 




8690.49 






112012.45 


869.05 




11201.26 


2-3/4 ft 3-3/4 




t>998.71 






149438.28 


192.46 




4109.58 


10 




6695.70 




20.77 


33652.69 


697.41 


Cr. 1.40 


3393.12 


10 




31477.26 






93902.60 


2618.18 




7512.21 


8 




522.30 






4767.10 


52.23 




476.71 


10-* 150 Mia 




1627.50 


Cr. 


.30 


11304.26 


162.75 


Cr. 15.40 


1235.88 


6 




1666.45 


Cr. 


6.01 


4412.34 


93.99 


Cr. .90 


264.76 


0 




4499.76 




127.50 


13102.77 


449.98 


12.75 


1810.28 


10-* 300 Mia 




• - 0 - 






0 - 


- 0 - 




- 0 - 


10-* 100 Mia 




- 0 - 






- 0 - 


- 0 - 




- 0 - 


0 




- 0 - 






- • - 


- 0 - 




- 0 - 


0 




156863.66 




172.74 


2227207.43 


1S668.76 


9.41 


172547.60 






2480.86 


Cr. 


.08 


72478.98 


296.17 


Cr. 2.65 


9664.06 


12 




- 0 - 


Cr. 


10100.00 


- 0 - 


- 0 - 


Cr. 1211. 87 


- 0 - 


12 




6776.02 


Cr. 


.46 


243426.00 


711.61 


Cr. .04 


23877.00 


12 ft 10 




924.60 






13200.10 


110.95 




1584.01 


12 




* 10160.47 


Cr. 


10100.63 


329108.08 


1118.73 


Cr. 1214.46 


36116.06 





ROANS-ANDERSON CO UP ANT 
CLINTON ENGINiKR rtORJS 
OAK RIDGE, TENNESSEE 



CONCESSION R If! 



DtCEKBEB 1946 



CONTRACT 
NO. 



CONCESSIONAIRE 



LOCATION 



ORIGINAL ACTUAL EXPIRA- BUILDING 
CONTRACT OPENING TION VALUATION 
DATE DATE DATE 



GROSS 



DECEMBER 1948 



DRUG STORES 

3B Pine Valley Pharmaoy 

22C Williams Drug atore 

29B- Outer Drive l>rug Store 

30A Elm Grcve ^rug Store 

34B Service "rug Store 

3SA Sait Village ^rug Store 

66A Hoakins Drug Store 

68A Thrifty Drugs 

192 Hilltop irug Store 



New York 4 Utah Avenue* 1-1-44 1-0-44 12-31-47 17300.00 

Jaokaoa Square 7-5-43 8-1-43 6-30-47 16700. CO 

Outer DriTe 4 Ogdsn Lane 3-4-44 6-13-44 12-31-47 14140.00 

Tennessee « Tacoma 2-4-44 5-27-44 3-31-47 17680.00 

Broadway 2-5-44 6-15-44 3-31-47 23280.00 

Alabama 4 Arkansas 2-26-44 7-10-44 b-30-47 14800.00 

Jefferson Cirole 4-17-44 8-23-44 3-31-47 29680.00 

Grove filter 11-3-44 12-16-44 12-31-47 21470.00 

111. Avenue 4 Outer Dr. 1-15-46 1-15-46 1-14-47 



11504.99 
34727.08 

4937.11 
11362.91 
23579.79 

6536.06 
42978.10 
24415. e4 

4546.77 



164688.64 



RESTAURANTS 4 LUNCH ROOMS 



33C Townaite Fountain 

41A T ft C Cafe 

77£A Jeff en on Snack Bar 

79A Townaite Fountain #3 

9 OA Graham' a 

13SA Drive Ian 

139 A R. 0. Mitchell Ice Cream 4 Nov. 

139B Harry C. Sheffey 

142A Taft Moody Icn Cream 

150 Park Service Company 

153 Central Terminal Bua Bar 

164 ' Canteen *'ood Service 

164 Canteen Food Service 

183 Leatherman ft Alley Reataurant 

139 The Waffle Shop 

194 Commercial "alicataiaen 

197 Oak Kidge, Baking Company 

204A Bua Drivers Lunoh Bar 

225 Peacock Lodge Drive-In 

223 Mayflower Grill, Inc. 

227 Colored Hutment Restaurant 

227A Colored Hutment Reataurant 



Jackaoe. Square 3-28-44 

Jaokaoa Square . 4-19-44 

Jefferaon Bus Station 2-2-45 
Middlatowa on 0. R. Turnp. 8-14-44 

Grove Center 2-15-46 

0. R. Tnpke ft Robtav. Kd. 7-1-45 

Uiddletown Section 7-1-45 

Middletown Section 12-17-46 

Jacks on Square 7-1-46 

P. 0. Sox 156 7-2-45 

Central *is Terminal 8-15-46 

Central Avenue 8-20-46 

Jefferaon Avenue 8-20-45 
Washington La. C. R. Tnpke 10-1-46 

Grove Bus Terminal 11-1-45 

Grove Center 1-1-46 

Adams Lane 4-1-46 

Central Bus Terminal 1-21-46 

Oak "idge Turnpike 5-1-46 
Tana. Ave. ft Towns Road 11-15-46 

Colored Hutment Section 7-1-46 

Colored Hutment Section 1-1-47 



7- 19-44 
5-29-44 

2- 2-46 
4-3-45 

3- 9-46 
7-1-45 
7-3-45 

12-17-46 
7-1-46 
7-2-46 
11-4-45 

8- 29-45 
8-27-46 

10- 19-46 

11- 16-45 
2-1-46 

4- 1-46 
1-21-46 

5- 1-46 

12- 29-46 
7-1-46 
1-1-47 



6-30-47 
6-30-47 
2-2-47 

12-31-46 
12-2-46 

12-31-46 

12-16-46 
6-30-47 
6-30-47 
7-1-47 
9-30-47 
8-31-47 
8-31-47 

10-18-47 

10- 31-47 
12-31-47 

3- 31-47 
5-9-47 

4- 30-47 

11- 14-47 

12- 31-46 
1-31-47 



16090.00 
31730.00 

8000.00 
16420.00 



- 0 

19821.70 
9227.92 
3973.64 

- 0 - 
1960.91 
1457.20 
1085.95 

16142.40 

- 0 - 
18527.47 

- 0 - 

- 0 - 
13433.03 

4178.28 
2409.37 
9813.06 
1460.00 
8786.95 
1455.90 

- 0 - 

- 0 - 



Cr 



113733.78 



ptmvae 



Delinquent # 

Not Open During Current Month yt 

Terminated *## 
Revocable at Will / 
Transferred to Terminations 



Seasonal Operation 

Duration Plus 6 Months 

Withdrew Before Oper n tion 

No Salea Made During Current Month 



NOTE i THIS REPORT IS FOR STATISTICAL PURPOSES 1ND DOES NOT PURPORT TO REPRESENT CONTROL OF REVENUE 



ROANS-ANDERSON 00 UP ANY 
CLINTON ENGINEER rtORKS 
OAK RIDGB, TENNESSEE 



6 of i 



C 0 N C S S S ION RE FORT 



DcCEXBER 1946 



ilia 
tion 



GROSS 



RS C 8 I P T 3 



RENTAL P A Y 5 jj iTTT" 



DECEMBER 1946 ADJUSTMENTS TOTAL TC DATE DECEMBER 1946 ADJUSTMENTS 



"TOTAL 

TO 
DATE 



PERCENTAGE OF 
RENTALS 



i.OO 
.00 
i.OO 
1.00 
i.OO 
i.OO 
I. CO 
1.00 



11504.99 
34727.08 

4937.11 
11362.91 
23579.79 

6536.06 
42976.10 
24415. E4 

4546.77 



Cr. 



Cr. 



l.OC 
109.05 
.12 

461.47 
1.00 



396109.62 
1380662.66 
174579.19 
266624.43 
549620.00 
221646.91 
1341709.20 
730436.14 
49464.03 



950.60 
3272.71 

394.97 

936.29 
1806.39 

502.66 
3476.25 
1953.27 

454.68 



Cr. 



Cr. 
Cr. 



164586.64 



342.54 



5133274.16 



1382 r. 94 



.09 
.72 
.50 

11.98 
.08 
15.90 



29660.96 
114997.86 
13965.66 
21251.42 
51206.52 
16741.86 
105776.10 
57135.00 
4962.32 



3.71 



415887.66 



6 to 10M 10 »»o»a 

4 * 12 

6 to 10H 10 Abovo 



6 to ION 
8 * 10 
6 £ 10 
8 to 50M 
8 k 10 
10 



10 *bovo 



10 AfcoT* 



• 


- 0 - 




640396.30 






27817.83 


8 4 10 




19821.70 


45.19 


748955.92 


1539.36 


131.32 


53237.06 


6 




9227.92 


12.07 


193267.61 


757.26 


2.89 


13712.20 


8 




3973.64 




154778.96 


31^.69 


Cr. 8.61 


12382.29 


6 




- 0 - 




52716.61 


- 0 - 


23. oe 


5294.77 


10 




1960.91 




61227.60 


181.87 




6048*22 


8 




1457.20 




43023.50 


117.87 




3455.66 


8 




1085.95 




1085.95 


88.17 




86.17 


6 




16142.40 




613242.26 


329.32 




14373.73 


2 4 3 


• 


- 0 - 




104885.58 


- 0 - 




8390. S3 


8 




16527.47 


Cr. l.SC 


245162.29 


1852.74 


43.93 


24560.34 


10 


• 


- 0 - 




721619.76 


- 0 . - 




8959.63 


1 


• 


- 0 - 




496076.11 


- 0 - 




5640.22 


1 




13433.03 




315031.63 


1026.09 




22256.98 * 


7 




4176.26 


4469.14 


64121.90 


200.91 


223.46 


3242.12 


5 -*50 Mia 




2409.37 




24732.64 


152.91 




1715.62 


5 -#50 Mia. 




9813.06 




38074.77 


490.06 




1298.78 


5 




1460.00 


2.04 


16310.90 


. 146.21 




206c. 46 


10 




8786.95 




101461.58 


927.98 




9481.45 


10 




1455.90 




1455.90 


145.59 




145.59 


10 




- 0 - 




- 0 - 


50.00 




300.CO 


}50 par Uo. 




- 0 - 




- 0 - 


r 




- 0 - 


4S0 par Mo. 




113733.78 


4526.54 


4637528.15 


S3 62.23 


416.07 


223668.14 





ROANE- ANDERSON COUP ANY 
CLIN TON ENGINEER WORKS 
OAK RIDGE, TBNNESSEB 



CONCESSION REPORT 
DECEMBER 1946 



CONTRACT CONCESSIONAIRE 
NO. 



LOCATION 



220-Gl 
02 
G4 
G6 
G5A 
06 
G7 
□ 8A 
G10A 
Gil 
G12 
G1S 
G14 



GALES BURG HALL (102 South Jaffaraoa Circla) 

J. B. Browa, Iatl. Cor. Sohoola Rooa 107 

Olon H. Handaraon, Attorney Rooa 102 

*~.0. Lowa ft Frank Wllaon, Attya . Room 125 ft 127 

Frank H. Dadaaa, Mutual Ufa Rooa 217 ft 219 
flaltar 3. Flaanor » ■ " " » 

W.R. Middlathon, N. f. Llfa Rooa 210 

Howard Maldrath. ProtaotlTa Ufa Rooaa 117 ft 119 
Norval Hoawood, Prudantlal " Rooa 106 
P. A. Tallafarro, Aataa Ufa Ina. Room 209 



G.C. Bdwarda, Mgr. Moaa 
Danaflclal Ina. Ceapaay 



Rooa 121 



G15B Unit ad Gaa, Coks ft Chaaloal 



DENTIST S - FLAT RENTAL 
205-E1 Burgaaa, H. B. 

hi 

D3 Bowyar, Frank P. 

D4 Uadarwood, Harry M. 

D6 Qrigiby, Laroy 

D6 Yaarwood, Jaok 

D7 Llawallyn, Claranca D. 

D6 Squiraa, rfllliaa A. 

D9 Ullla. Shlrlay II. 

• Dalinquaat 
•* Not opaa during currant I 
••• Taralnatad 



ORIGINAL ACTUAL BXPIRA- BUILDING 
CONTRACT OPENING TION VALUATION 
DATE DATE DATE 



o" R 0 sT 

DEC- H 
EKBBR 
1946 



4- 1-46 

5- 15-46 
5-1J-46 
5-16-46 
5-15-46 

5-15-46 
5-15-46 
8-1-46 
5-15-46 



4- 1-46 

5- 16-46 
5-15-46 
5-15-46 
5-15-46 

5-15-46 
5-15-46 
8-1-46 
5-15-46 



5-15-16 6-15-46 





.■orkara of Aaarioa, CIO 


Kaoraation Room 






G16 










G17 


Glanwood Boptiit Churoh 


Room 203 


10-1-46 


10-1-46 


G18 




i) Rooaa 231 to 250 


10-1-46 


10-1-46 


G19 


lira. Kalaa Ahltaoa 


Rooa 105 


7-15-46 


7-16-46 


G20 


F.K. Shook 


Rooa 109 






G21 


J. 3. Harrla, Paator 










Trlalty llathodlat Churoh 


Room 104 


6-1-46 


6-1-46 


G22 


flaltar 1. Fiaohar 


Roarae 118, 120 ft 122 


6-18-46 


6-10-46«»» 


G23 


F. H. Hopklaa 


Rooa 123 


12-1-46 


K -!-«## 


G24 


Ruby Kata Holland 


Rooa 124 


1-1-47 


1-1-47 


G25 


J. P. Daal, Jaffaraon Std. Ufa 
Ina. Company 


Room E 3 






326 


Matropolltiaa Ufa Ina. Co. 
T.C. Siapaon, Aft. 


Koon 128 






G30 


J.S. Elliott 


Rooa 203 


7-1-46 


7-1-46 



■th 



f Saaional Oparatloa 
tft Duration Plua 6 Uontha 
itfithdraw hafora Oparatlona 



Tannyion Kd. ft t!fR Tnpka. 


2-1-46 


2-1-46 


Taimyioa Rd. ft OR Tnpka. 


2-1-40 


2-1-46 


Tannyioa Kd. ft OR Tnpka. 


2-1-46 


2-1-48 


Tannyioa Rd. ft OR Tnpka. 


2-1-46 


2-1-46 


Tanayaoa Rd. ft OR Tnpka. 


iJ-1-46 


2-1-46 


Taonyaoa Rd. ft OR Tnpka. 


2-1-46 


2-1-46 


Tannyaon Rd. ft OR Tnpka. 


2-1-46 


2-1-46 


Tannyaoa Rd. ft OR Tnpka. 


2-1-46 


1-1-46 



NOTE i THIS REPORT 13 FOR STATISTICAL PURPOSES AND DOBS NOT PURPORT TO REPRE3ENT CONTIiOL OF REVENUE. 



6 of 8 



r r 



-rs — mr 

ADJUST- 
MKHTS 



TTTT 

TOTAL 
TO 

DATB 



TTBTT 
DBC- 



TTT FTTTSTTT 



ADJUST- 



TOTAL 



PSRCfHTAGS 



SMBBH 


MSNT3 


TO 


OF 


1946 






DATS 


RBNTAL3 


25*00 






cuo • w 


26.30 


46.00 






337.50 


45.00 


67.92 






497.94 


65.00 


-0- 


Cr. 200. 


00 


-0^ 


25.00 


26.00 






25.00 


25.00 


_n_ 

■U" 






"0- 




26.00 






187.50 


26.00 


£0*UU 






62. 50 


ou*uu 


26.00 






125.00 


26.00 


26.00 






187.50 


26.00 


-0- 






-0- 




-0- 






-0- 




26.00 






187.50 


25.00 


206.00 






680.00 


135.00 


-0- 






-0- 




20.00 






60.00 


20.00 par 


145.00 






436.00 


145.00 »«r 


25.00 






137.50 


25.00 


26.00 


12. S 


0 


37.60 




25.00 






150.00 


20.00 


, ,r -0- 


Cr.425. 


00 


-0- 


75.00 


-0- 






-0- 


25.00 


-0- 






-0- 


25.00 


-e- 






-0- 


26.00 


-0- 






-0- 


40.00 


46.00 






220.00 


40.00 



777.92 Cr.612.SO 3,634.34 



80.00 
-0- 
200.00 
184.71 
55.00 
90.00 
75.00 
75.00 
106.76 



840. CO 
-0- 
2,116.00 
1,662.27 
by 2. 50 
980.39 
760.00 
754.00 
710.96 



Pi 4* 



H0AIIE-A1JDERS0N 
CLIIJTOH ENGIKEE 
OAfc RIDGE, TEN 



C 0 NCB S S I 0 N 



DECEMBER 



CONTRACT 
NO. 



CONCESSIONAIRE 



LOCATION 



ORIGINAL ACTUAL EXPIRA- E 
CONTRACT OPENING HON M 
DATE DATE DATS 



208-D10 
Dll 
D12 
D13 
345 



DENTISTS. CONTINUED 

Beeler, Tad P. 

million, ft. F. 

Chapman, Ailliaai T. Jr. 
Oak HI age daalth Associatic 



Tomiys on Road ft 0. R. Turnpike 4-12-46 4-12-46 

Tennyson Koad ft 0. R. iurnpike 5-l-4e 6-1-46 

Tennyson Road ft 0. R. Turnpike 8-1-46 <3-l-lb**» 

Tennyson Koad ft 0. R. Turnpike 6-1-46 6-1-46 



DOCTORS - FLAT RENTAL 



210-111 
1£2 
U3 
M4 
Mo 
Mb 
117 
M8 
M 

MlO 

nil 

2 

a 13 

Idl4 

>Il5 

K16A 
1117 

iild 
^19 
a!20 
-21 
U22 
22i 
M24 
1125 
M26 
,>:27 
V28 
V30 
UI16A 

235 



Ef.gleston, John R. 
De Periio, John 
Rossman, Hynan U. 



Pugh, 1. .i. Jr. 
Williams, Cordell H. 
Dines, Parley U./ 
Rein, Harry C. 
dagwell, Troy 
Price, R. 11. 

Diamond, J. L. 
nhitaker, Carl A. 
Brzostowski, henry A. 
Ragen, Charles J. 
Tronley, Robert G. 
Gilbert, John B. 
Lings, E. 11. 
.lance, Dana H. 
fiuley, H. B. 
Frail, Albert C. 
olack, Mrs. Harriett* 
Davis, Dexter 
Christie, Roy E. 
Laraon, J. P. 
Preston, Louis K. 
.isrkentln, John 
Dr. >'rank T. sogers 



Tennessee Ave. ft Tennyson Road 
Tennessee Ave. ft Tennyson Road 
Tennessee Ave. ft Tennyson Road 



Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 

Tennessee Ave. 
Tennessee Ave. 
0. R. Trip Ice. ft 
0. R. Tnpke. ft 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 
Tennessee Ave. 



Tennyson Road 
Tennyson Road 
Tennyson Road 
Tennyaon Road 
Tennyson Road 
Tennyson Road 



ft Tennyson Road 
ft Tennyson Road 
Tennyson Road 
Tennyson Road 
ft Tennyson Road 
ft Tennyson Road 
ft Tennyson Koad 
ft Tennyson Road 
ft Tennyson Road 
ft Tennyson Road 
ft Tennyson Road 
ft Tennyson Road 
ft Tennyson KoaJ 
ft Tennyson Road 
ft Tennyson Road ' 
ft Tennyson Road 
ft Tennyson Road 



3-1-46 
1-1-47 
3-1-46 



o-J-46 



3-l-46»»» 
1-1-47 



3-1-46 3-1-46 

3-1-46 3-1-46 

3-l-4li 3-1-46 

3-1-46 3-1-46 

3-1-46 3-1-46 

3-1-46 3-1-46 

9-10-46 9-10-46 



5-1-46 



5- 3-46 6-3-46 
1-1-47 1-1-47 
7-1-46 7-1-46 
0-17-46 5-17-46 

6- 1-46 6-1-46 
6-1-46 o-l-4€ 
6-5-46 6-0-46 
6-11-46 6-11-46 
6-6-46 6-6-46 



1-1.-47 1-1-47 



1-3-47 



MISCELLANEOUS - FLAT RENTAL 



43B Yellow Cab Company 

b3B Area Transport Company 

124A barren Advertising Co. 

17JA Oak Ridge Mus Tickets Sales 

1C0A L ft 3 Kotor 3hop 

133 Food Product Co. (Cold 3torage) 

212 The r'lsher Kovlng ft Storage SEC 

133A Oak Ridge Cold Storage Plant Inc. 



Administration Road 

R-A warehouse B-13 

a. Side Cak Rld^e Turnpike 

Central due Terminal 

Ahae. C-3 Gamble Valley 

Coal Yard Road 

0. H. Tnpke. ft Scarboro 

V. 0. Box ;> 307 



7-1-4U 

9-26-44 

0-6-45 

6-1-46 

6-1-46 

11-11-46 

2-20-46 



7-1-46 

10- 6-44 
o-26-46 
6-1-46 
ti-1-46 

11- 11-46 
2-20-46 



6-30-47 

11-30-46 / 

0-14-47 / 

11-30-47 

!>-31-47 

11-10-46 

2-19-47 

ee 



• Delinquent ir Seasonal Operation 

• • Not Open Luring Current Month Duration Plus 6 Months 

*•• Terminated jlft Withdrew Before Operations 

COTtii THIS REPORT IS FOR STATISTICAL r'UkPOSES AND DOES NOT PURPORT TO REPRESENT CONTROL OF REVENUE. 
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0A1IE-AHDEBS0N CO.VHU'Y 
LIU TON ENGINEER WORKS 
OAK HIDGE, TENNESSEE 

ESSION REPOhT 

DECEMBER 1946 



EXPI RA- BUILDING 
TION VALUATION 
DATE 



gr0s3 receipts 
dec- adjust- total 
ek:ber ;*ents to 

1946 DATE 



RENTAL f A 
DEC- ADiTJST- 
EMBER :.'JSUTS 
1946 



YUEN T S 
TOTAL 

TC 
DATE 



96.53 
89.65 

-O- 
03.90 



710.45 
o43.26 
' -0- 
315.90 



1-3-47 



6-30-47 

11-30- 46 / 

J- 14 -47 / 

11-30-47 

!i-31-47 

11-10-46 

2-19-47 



-0- 
-0- 
-0- 
-0- 
-0- 
-0- 
-0- 

-o- 



-0- 

25053.63 
258.50 
-0- 
-0- 
-0- 
-0- 
-0- 



-0- 



23312.13 



1.115.15 



10,074.72 



-0- 


-0- 


-0- 


-0- 


1H6.ES' 


1,674.77 


-0- 


-C- 


100.78 


765.72 


-0- 


-C- 


-0- 


-0- 


237.71 


1.806.07 


199.44 


1,232.62 


1C8.53 


955.91 


11a. 00 


1,100.00 


165.00 


1,375.50 


112.50 


1,062.50 


-0- 


-0- 


89.60 


403.83 


103.62 


207.24 


109.14 


827.42 


105.60 19.00 


278.36 


11c. CO 


795.00 


-0- 


110.00 


110.00 


660.00 


57.72 


t>36.30 


131.59 


85o.61 


63.76 


423.12 


179.04 


1,229.40 


115.76 


7o7.»4 


94.09 ' 


660.21 


131.64 


371. J6 



2,632.13 19.00 



4o0.00 
130.00 
80.00 
261.09 
125.00 

-O- 
150.00 

-0- 



18,168.37 



Cr. 4786.60 



2,700.00 
2,656.78 
612.93 
3,022.18 
1,415.00 

-0- 
1,026.00 

-0- 



1,216.0s) cr.4, 75i3. dO 11.431.39 



'-7 



4,000.00 par ao. 



450.00 par bo 
150.00 par bo 
80.00 par bo 
250.00 par ao 
125.00 |ir ao 
400.00 par no 
lbO.OO par so 



tajfyfr av&Mj **Jkf fr- ee/mue*^^ a. 



CONCESSIONAIRE 



GROSS RgCEIPTS 
DSC- ADJUST- TOTAL 
EMBER HUNTS TO 
1948 DAT! 



ft 8 N % 

DEC- 
EMBER 
1946 



TSHMI NATIONS 








AutomotiTe 


12 


-0- 


258,104.97 


Barter ft Beauty Shop* 


7 


-0- 


93,416.22 


Coameroial Area 


9 


-0- 


63,473.33 


Faraera Produoa Market 


12 


-0- 


604, 236.73 


Grooary Storaa ft Super Hkti. 


S 


-0- 


1,724,957.66 


Mlaoellaneoua 


21 


-0- 


866,980.19 


Raitauranta ft Lunoh Rooni 


11 


-0- 


1,274,634.18 


Shoe Rapair 


4 


10,100.00 


46,302.74 


Drug Storaa 


1 


-0- 


169,709.31 


Cozxt ractort 


7 


-0- 


108,321.70 


Miaoellanaoui Flat Rental 


3 


-0- 


9,629.64 


Dapartaant Storaa ft R«ady-to-waar 


2 


-0- 


3,642,693.61 


Dootora Flat Kantal 


7 


-0- 


-0- 


Galeaaurg Hall 


7 


-0- 


-0- 


Dantiiti Flat Raatal 


,1 

109 


-0- 


-0- 



10,100.00 8,762,659.27 



• Delinquent 

Not Open During Currant Month 
••• Terminated 



f Seaional Operation 
ftp Duration Plua 6 Monthe 
rift withdrew Before Operatlona 

/ No Salaa Uade During Current Month 









SUMMARY 






Automotive 


22 


176, 167.29 


144.89 


4,589,385.60 


8,374.48 


Barker ft Beauty Shopa 


16 


21.421.49 


37.01 


928,616.50 


2,312.10 


COBBeroial Area 


6 


16,961.49 


827.70 


314,509.46 


1,421.78 


Contraotort 


12 


423.89 


-0- 


153,359.37 


792.30 


Dapartaant Storaa ft Raady-to-n 


ear 11 


156,480.24 


120,091.69 


5,371,496.33 


13,936.27 


Drug Storaa 


9 . 


164,588.64 


342.54 


5,133,274.18 


13,827.94 


Faroe ri Produoa Uarketa 


9 


85,642.23 


Cr. 9.70 


1,626,621.97 


2,442.79 


Jaokaon Square Aroada 


11 


67,911.07 


Cr. 42.15 


153,151.89 


5,931.48 


Miicellanaoua 


30 


156,863.55 


172.74 


2,227,207.43 


13,388.76 


Raitauranta ft Lunoh Rooma 


20 


113,733.78 


4,326.04 


4,637,528.15 


8,382.23 


Shoe Aepaira j- 


3 


10, 180. 47 


(10, 100.53) 


329,108.08 


1,118.73 


Miioallaneoua Flat Rental 


6 


-0- 


-0- 


25,312.13 


1,216.09 i 


Dantiite 


12 


-0- 


-0- 


-0- 


1,115.15 


Hoipital 


25 


-0- 


-0- 


-0- 


2,632.13 


Galeaaurg Hall 


20 


-0- 


-0- 


-0- 


777.92 j 


Tarminationa 


107 


-0- 


10,100.00 


8,762,659.27 


-0- 


Grocery Storei ft Super Market 


13 


574,366.00 


1,606.13 


15,563 , 550.65 


13,820.72 




1. 


542,940.14 


127,396.86 


50,115,791.01 


91, 489 . 87 



HOTS i THIS REPORT IS FOR STATISTICS PURPOSES AND DOBS NOT PURPORT TO REPRESENT CONTROL OF REV 
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rr 



■mm 

DEC- 
EMBER 
1946 



x — FTTVT 

ADJUST- 
UBNI3 



TOTAL 

TO 
DAT! 



.04.97- 

116.22 

'3.33 

!36.73 

167.65 

180.19 

>34.18 

102.74 

09.31 

121.70 

!29. 64 

(93.61 

-0- 

-0- 

-O 



•59.27 



86.60 

16.60 

09.46 

59.37 

96.33 

74.18 

21.97 

51.89 

07.43 ' 

28.15 

08.08 

12.13 

-0- 

-0- 

-0- 
59.27 
550.66 



'91. CI 



-0- 
-0- 
-0- 
-0- 
-0- 
-0- 
-0- 

1,211.87 
-0- 
-0- 

4,786.60 
-0- 
-0- 
625.00 
-0- 



6,623.47 



9,314.62 
9,378.55 
4,676.25 
17,538.96 
42,700.56 
44,412.90 
70,674.70 
5,556.20 
13,576.74 
5,560.30 
21,971.57 
107,898.60 
2,568.24 
1,852.72 
514.36 



358,096.06 



8,374.46 




20.96 


230, 998.06 


2,312.10 




9.93 


90,234.91 


1,421.78 




62.78 


20, 779.27 


792.30 




-0- 


14,517.75 


13,936.27 


7. 


194.06 


391,810.59 


13,827.94 




3.71 


415,887.68 


2,442.79 


cr. 


42.01 


43,723.11 


5,931.48 


Cr. 


1.23 


20,620.26 


13,388.76 




9.41 


172,547.60 


8,382.23 




416.07 


223,668.14 


1,118.73 


Cr. 1, 


214.46 


35,115.06 


1,216.09 


Cr. 4, 


786,60 


11,431.99 


1,115.15 




-0- 


10,074.72 


2,632.13 




1S.C0 


18,188.37 


777.92 


Cr. 


612. 50 


3,534.34 


-0- 


6. 


623.47 


368,095.06 


13,820.72 




286.73 


344,871.56 



91,489.87 



7,979.32 2,406,098.36 



Month 

REPRESENT CONTROL OF REVENUE. 



ROANE-ANDERSON COMPANY 



BY /_ 

v. - k. T JBLor 



ASSISTANT CHIEF ACCOUNTANT 
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LEASE AGREEMENTS 
DECEMBER, 1946 



contract 
nictbs 



LICENSEE 



LOCATION 



SPACE RENTALS 

L-24A Hallway Express Agency 

26 Southern Ball Telephone 4 Telegraph 
301 " " " " " 

36 American Red Crosa 

37 Louisville ft Nashville Railroad Co. 
43 Aeitern Union Telegraph Company 

BSC David C. Alison (Area Transport Co.) 

295 Oak Ridge Engineers ft Scientists 

313 Galbreath-Koore Co. 

315a Batterson Bros. Trucking Co., Inc. 

319 Canteen Service Co. 

319 Hobbs Vending Machine Co. 

321 Assn. of Oak Ridge Scientists 

322 Taft koody 

323 Atonic City Plumbing Co. 

324 J.G. Goodin Refrigerator Service 

325 Harr ft Fry Fish Bait Market 

327 The Furniture Exchange 

328 Oak Ridge SPO Elks Lodge 1684 

330 Atomic Trades ft Labor Council (A.F. of L. ) 

333 Veterans of Foreign rtars 

334 Uartin Funeral Home (Ambulance Service) 

336 fraternal Order of Eagles 

337 >irst kethodist Church 

333 Knoxville Airport Transit Service 

339 rtev. Francis A. kcRednond (Ava Maria Bookstore) 

340 George Galbreath i Major J.T. Pronger (Horse Barn) 

341 E.J. ft A.J. Cobb, Inc. 

342 Joseph Greer, Jr. Food Broker 
353 American Legion Post No. 139 
367 "irl Scouts of Oak Ridge 

426 Cherokee Motor Coach Co. 



Gen. Ahse. No. 1, Section 16, 17 ft IB 

N. kind Barracks Edition to Main Telephone Bldg. 

Southwest Comer Building 1706 

Oak Ridge Turnpike 

■•hae. 8, between whse. & "hae. Roads 

Building 2; East Town Center 

"est End Aarahouae B-13 (iVarehouae Road) 

R-A Ualn Office Building 1-A 

Building 809 Raccoon Road 

Johnson Cabins Office hutment Camp Area 

•nhite Hutment Camp 

Bldg. 98-213 A. tjid Coupe Const. Building 

R-A Main Office Building 1-A 

G.V. Trailer Town, Neighborhood Stores Mo. 1 

Coal Yard Road, S. Side O.K. Tnpke 

154 Coorgia Avenue 

Elza Gate 

Middletown Section 

Iroquois Avenue ft Jeffery Road 

Gamble Valley Nursery School, Houston Ave. 

Hostess Houae, 152 /(ashington Lane 

uak Ridge Hoapital Parking •'pace 

Barracks 5 ft 6,- 108 ft 112 Pasteur Road 

E. Wing of Abilene Hall, Alabama Road 



Oak Ridge Turnpike 

So. of O.P.. Turnpike near Johnson 

Warehouse B-12 Brussels Road 

House C-289, West of Grove Center 

"ldg. F-545, Southwest of Town Heoervior 

K-26 ilest Oak Ridge 



ORIGINAL 
CONTRACT 
DATE 



4-10-44 
6-22-44 
11-16-45 

I- 1-45 
10-10-44 

II- 1-43 
12-1-46 

1- 9-4C I 
10-25-45 

2- 1-46 
12-1-45 

2- 14-46 

3- 15-46 

3- 1-46 

4- 1-46 
4-1-46 
4-1-46 
4-1-46 
1-1-46 
6-1-46 

8- 16-46 

9- 1-4C 
9-15-46 
9-1-46 



11-1-46 

11-16-46 

8-1-46 

3- 1-46 

4- 19-45 
11-15-45 



• Delinquent 

Not Open During Current Month 
••• Terminated 
rV Revooabto at Mill 
//// Transferred to Jackson Sqjare Concession Report 



j* Seasonal Operation 

Duration Plus 6 Months 
f withdrew Before Operations 



NOTSi THIS RETORT IS FOR STATISTICAL PURPOSES AND DOES NOT PURPORT TO REPRESENT CONTROL OF REVENUE. 

. * * » 
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HAL ACTUAL riXPIRA- DEC- ADJUST- TOTAL 
ACT OPENING TION EMBER UflJTS TO 
DATE DATE 1946 LATE 



44 


4-10-44 


97,00 




3, 737.91 


44 


5-22-44 ) 


210.50 




7,945.14 


.-45 


11-16-46) 








r 
. u 


1-1-46 


-0- 




1.00 


i-44 


10-10-44 


192.00 




5,184.00 


41 


11-1-43 


20.00 




520.00 


46 


12-1-46 








,6 


1-9-46 


42.92 




476.17 


i-46 


10-25-45 


30.00 




426 . 00 


6 


2-1-46 /// 


25.00 




250.00 


45 


12-1-46 


100.00 




1,300.00 


46 


2-14-46 


12.50 




132.C6 


46 


3-15-46 


-0- 




100.00 


.6 


3-1-46 


100.00 




1,000.00 


6 


4-1-4 6 


50.00 




460.00 


,6 


4-1-46 


30.00 




270.00 


6 


4-1-46 


30.00 




270.00 


ti 


4-1-46 


100.00 




900.00 




1-1-46 


100.00 




1,200.00 


u 


6-1-46 


200.00 




1. 400.00 


46 


8-1C-46 


176 i 97 




631.24 


C 


9-1-46 


50k 00 




200.00 


46 


9-15-46 


115.00 




402.50 


6 


9-1-46 


37i50 

-P- 
-0- 




137.50 
-0- 
5.00 


■16 


11-1-46 


-0- 




-0- 


i-46 


11-16-46 6-30-47 


6.00 


3.00 


9.00 


6 


8-1-46 


50.00 




130.00 


£ 


3-1-46 


25:00 




550.00 


45 


4-19-45 


-0- 




1.00 


-45 


11-15-45 


32J50 




436.76 



1, 932*39 



3.00 



28,066.29 



leas* mmtmn 

DECE13SH, 1946 



CONTRACT 



LICENSEE 



ORIGINAL 
CONTRACT 
DATE 



ACTUAL 

OPENING 

DATE 



EXPIRA- 
TION 
DATS 



TERMINATIONS 

BALANCES CASMEL FORWARD FROM NOVEMBER STATEMENT 



SUiliVAHY 
IN FORCE 
TBRMI NATIONS 



C/3-/ 



EA3a AGRSBMEUTS 
DECEI.3SR. 1946 



RENTAL PAYMENTS 
^aCEKSER ADJUST" TOTAL 
1946 I'iENTS TO DATE I 



FORCE 
JJINATIONS 



1,332.39 
-0- 



1,632.39 



3.00 
-0- 



3.00 



5,123.39 



28, 06b. 29 
5,123.39 



33,169.68 



KC AN K - AH DE KSOU COMPANY 



BY 



v. a.'"tTyC5r" 



ASSISTANT CHIEF ACCOUNTANT 



c-i3a mirum kwtm s^oar, mm&m i<*6 (3 3he et s ) 



PAQI ONE 



ROANE-ANDERSON COMPANY 
CLINTON ENGINEER WORKS 
OAK RIDGE, TENNESSEE 

« 

EQUIPMENT RENTAL REPORT 
DECEMBER 31, 1946 



EQUIPMENT RENTAL 



MISCELLANEOUS EQUIPMENT 



CODED EQUIPMENT 



R-A 

NO. 



LESSEE 



LOCATION 



DEC. 

1946 



ADJUST- 
MENTS 



CUMU- 
LATIVE 



DEC. 

1946 



ADJUST- 
MENTS 



CUMU- 
LATIVE 



170 


A cuff Motor Service 








243.99 






203-A 


4. 6. Bar 


Adm1 nl strati on Bui "Ldinc 










503.50 


H2 


AT 1 — AflK»T*j can Iefl Cranm fin 


A UWDDil Ira * UUI1 bUU 










186.67 


156 


Allard Upholstering Shop 


ffh «a finnhle Vallev 
Gambel Vallev 






7.57 






63 


Allen 1 s Barber Shop 






47.84 






17B 


American Legion Pott 


P. 0. Box 387 


9.47 




90.42 






83-A 


Area Transport Company 


Whae B-13 










1467.50 


195 


A to ale City Paint Company 


Baltimore Ave. & Gamble Valley 






32.49 




171. CO 


L-323 


Atomic City Plumbing Co. 


Coal lard Road 


10.17 




89.23 


122.58 


1497.54 


80 


B. & B. Dry Cleaners 


0. R. Turnpike * 111. Ave. 


2.92 




23.16 






L-326 


B. S. K. Repair Shop 


P. 0. Box 1228 






28.54 






52-A 


J • E. Brown 


101 Norwood Lane 






1.47 






152, 16A 


Canteen food Service, Inc. 


P. 0. Box 398 








205.X 


5289.66 


153 


Central Terminal Bus Bar 


Central Bus Terminal 






105.97 






L-320 


Chemical Workers Int. Union 


0. R. Turnpike & Adams Lane 






14.09 






163 


Claybaugh Wrecker Service 


Emory Valley Road 






162.42 


• 




227 


Colored Hutment Restaurant 


Colored Hut Area 










315.17 


194 


Commercial Delicatessen 


Commercial Area 


22.85 




H7.20 




200 


Community Garage 


K-25 Area 










7.22 


SC-7 


Community Service Company 


P. 0. Box 1187 


.45 


.90 Cr. 


2.36 






a-B 


Community Store #1 


Jackson Square 


H.52 


87.89 Cr. 


19.55 






1-A 


Copeland Service Station 


Arkansas Ave. * 0. R. Turnpike 






7.68 






42-Z 


Cot Service Company 


Whae. C-4 


6.50 




70.51 


380.00 


■2050.64 


1U 


Cowherd's Market 


Farm 'Market Area 






48.25 




219 


Crowe Woodworking Shop 


269 Linnet Way 


19.20 




135.91 


49.70 


200.60 


209 


D. £■ K. Delivery Service 


Farm Market Area 








13.00 


135 


The Drive-In 


0. R. Turnpike & Robertsville Rd. 






89.85 




SC-2 


T. L. Duke 


Turnpike Service Station 










100.17 


U7 


E.A.T. Stores, Inc. 


Jefferson Circle 






718.35 




127 


East Tennessee York Co. 


Coal lard Road 






3. a 






31-^A 


East Village Barber Shop 


Ala. 4 Ark. Avenues 


.37 




2.71 






39-A 


East Village Drug Store 


Ala. * Ark. Avenues 






35.15 






131 


Edythe's Tarn Shop 


Commercial Area 






.17 






L-328 


Elks Club 


111. & Jeffrey Rds. 


15.70 




134.72 








_ Emorjr. Valley Recapping Shop 


Emory Vallev Road 


.82 


.._ ..,82 Cr. 


. 8.12 







c iv/ 







rarm market Area 


135 


The Drive-in 


0. R. Turnpike ft Robertsville Rd, 


SC-2 


T. L. Duke 


Turnpike Service Station 


U7 


E.i.T. Stores, Inc. 


Jefferson Circle 


127 


East Tennessee York Co. 


Coal lard Road 


31-A 


East Village Barber Shop 


Ala. ft Ark. Avenues 


39-A 


East Village Drug Store 
Edytha' s Tarn Shop 


Ala. ft Ark. Avenues 


131 


Commercial Area 


L-328 


Elks Club 


111. ft Jeffrey Rda. 


102-JL 


E»ory Valley Recapping Shop 


Emory Valley Road 


217 


Engineering ft Equipment Co. 


3carboro Road 


U3 


F. II. Ice Company 


Racoon Ave. ft Sable Way 


212 


Fisher Moving ft Storage 


0. R. Turnpike ft Scarboro Rd. 


336 


Fraternal Order of Eagles 


193 


Food Products Company 


Coal lard Road 


129 


Furniture Exchange 


P. 0. Box 1371 


SC-6 


Galbreath ft Moore 


P. 0. Box 451 


73-A 


Gamble Valley Beauty Shop 


Gamble Valley 


38 


Gamble Valley Super Market 


Gamble Valley 


72-A 


General Produce Company 


Farm Market Area 


SC-17 


Gibson Service Mgmt. Co. 


P. 0. Box 1048 


L-324 


Goodin Refrigeration Servioe 


154 Georgia Avenue 


90-B 


Graham's Restaurant 


Grove Center 


SC-13 


Leo W. Grant 


107 Umbria Lane 


222 


Bob Guess Dept. Store 


Robertsville Rd. ft Seneca 


220 G-21 


Harris, J. B. Pastor Trinity 
li . E. Church 




220 G-2 


Henderson, Olen, Atty. 


Galesburg Hall 


36^1 


H. * H. Produce Company #1 


Farm Market Area 


70-B 


. Hilltop Barber Shop 


111. Ave. ft W. Outer Drive 


174 


Helaine's Department Store 


Commercial Area 


192 


Hilltop Drug Store 


111. Ave. ft Outer Drive 


190 


Higgs Motor Winding ft Repair Shoo 


Whse. G-3, Gamble Valley 


165 


Hilltop Market 


111. Ave. ft W. Outer Drive 


95 


Ho gin Shoe Store 


Jackson Square 


92-2 


Hopkins & Hicks 


Emory Valley Road 


119 


Sam Home Company 


Middletomn 


66 


Ho skins Drug Store 


Jefferson Circle 


77-Z 


Jefferson Snack Bar 


Jefferson Bus Terminal 


93 


Jewel Lee Shop 


Broadway 


61-A 


J. H. Jones Food Market 


Family Hut Area 




P. 1. Jones 


Charleston Hall 



0 



9^ 





89.85 




718.35 




3.41 


.37 


2.71 




35 15 




.17 


15.70 


134.72 


.82 


.82 Cr. 8.12 


206.01 


1231.31 


6.63 


79.85 




34. U 


21.06 


52.74 




69.45 


4.12 


45.17 




.50 


105.53 


945.91 


40.48 


97.82 


2.92 


23.16 


1.50 


198.11 




117.78 




97.86 




27.82 


2.92 


22.97 




6.00 




2.60 




68.45 




118.34 




... 784.46 


.16 


11.12 




112.% 




75.20 




82.44 


10.20 


54.00 


91.80 


2.50 


63.99 


19.00 



13.00 
100.17 



54.61 1535.60 

* 

565. U 

U65.00 12,135.29 
195.00 1,088.62 



139.34 

183.66 
69.67 



ROANE-ANDEKSON COMPANY 
CLINTON ENGINEER WORKS 
OAK RIDGE, TENNESSEE 

E g U 1 _?V_ £ _N_T R E_N T A _L REPORT 

DECEMBER 31, 1946 



yiSCLXL.ANEOUS EQUIPMENT CODED EjCJUJPMENT 



RA 


LESSEE 


LOCATION 


DEC. 


ADJUST- 


CUMU- 


DEC. ADJUST- 


CUMU- 


No. 






1946 


MENTS 


LATIVE 


1946 MENTS 


LATIVE 


125 


Johnson, John A. Contracting Corp. 




w. Division Road 


7.C3 




56.64 





■ 


201 


Kelso Motor Tune-Up 


Elm Grove Area 






73.56 




22.31 


49 


Knights, Inc, 


Grove Center 






3.84 






220 G-12 


Kirby Vacuum Agency 


Galesburg Hall 






.22 






183 


L. and A. Club 


Washington Lane & O.R. Turnpike 






5?1.60 






SC-3 


Leatherman & Alley Co. 


Fairfield Hall 






9.20 






18-A McCray Barber Shop 


Tenn, Ave. & Tacoma Road 






14.60 






176 


Mars & Company, Firestone Dealer 


Grove Center 


15.10 


23.15 Cr. 


'.7.71 




38.88 


55 


Middle town Super Market 


Middle town 




35.22 Cr. 


28.19 






50 


Middletown Enterprises Theatre 


Middletown 


20.00 


120. CO Cr. 


60.00 






HI 


Middle town Hdwe. & Appliance Co. 


Middle town 






62.94 






24-A 


Millers, Inc. 


Broadway 






38.97 






139 


R. 0. Mitchell Ice Cream & Novelty 


Middletown 






10.00 






160 


Modern Housekeeping Shop 


Farm Market Area 






22.94 






116 


Model Laundry Co. 


Farm Market Area 






80.40 






2U 


Fletcher Moore, Gen. Contr. 


Near Ice Plant 


10.80 




111.40 


141.93 


1345.87 


206 


The Music Box 


Broadway 






2.71 






187 


National Stores 

New York Life Insurance Co. 


Grove Center 






144.60 
.49 






L-295 


Oak Ridge Engineers & Scientists 


P. 0. Box 382 






33.94 






SC-4 


Oak Ridge Collection Service 


P. 0. Box 1228 






27.89 


214.52 


24239.37 


SC-21 


Oak Ridge Housing Company 










287<S.C3 


18425.86 




Oak Ridge Rec. & Welfare Assn. 


* 


848.53 




7540.23 


1198.47 


153C2.42 


SC-1 


Oak Service Association 


P. 0. Box 2011 








144.50 


592.7/. 


213 


O'Connor 4 Crowe Mtr. Service 


Farm Market Area 


20.65 




143.92 






118 


O'Neal Cleaning Co. 


Commercial Area 




12.16 Cr. 


24.95 


6. n l 


545.77 


26-C 


Outer Drive Market 


Outer Drive & Ogden Lane 






906.91 






162 


Pan-Am Service Center 


0. R. Turnpike & G. V. Rd. 






154.65 






150 


Park Service Company 


P. 0. Box 156 


4.15 




44.17 




3.17 


215 


Peacock Lodge Drive-In 


O.R. Turnpike & Tennyson Rd. 


43.33 


49.28 Cr. 


4U.57 


13.55 


755.55 


197 


Peisner Bakery & Restaurant 


Adams Cafeteria Building 






117.62 


155.00 59.33 


Cr. 1C26.33 


5-A 


Pine Valley Beauty Shop 


New York S- Utah Avenue 






99.92 






3-A 


Pine Valley Pharmacy 


New York & Utah Avenue 


20.92 




188.28 






n->_o 




Hostess House. Adams Lane 


12.26 




172.86 







_- vjiuvc ««n r 

New York Life Insurance Co, 

L-295 Oak Ridge Engineers & Scientists P. 0. Box 382 

SC-4 Oak Ridge Collection Service P. 0. Box 1228 

SC-21 Oak Ridge Housing Company 

Oak Ridge Rec. & Welfare Assn. * 

SC-1 Oak Service Association P. 0. Box 2011 

213 O'Connor 6 Crowe Mtr. Service Farm Market Area 

118 O'Neal Cleaning Co. Commercial Area 

26-C Outer Drive Market Outer Drive ft Ojden Lane 

162 Pan-Am Service Center 0. R. Turnpike & 0. V. Rd. 

150 Park Service Company P. 0. Box 156 

215 Peacock Lodge Drive-In O.R. Turnpike ft Tennyson Rd. 

197 Peisner Bakery & Restaurant Adams Cafeteria Building 

5-A Pine Valley Beauty Shop New York ft Utah Avenue 

3- A Pine Valley Pharmacy New York & Utah Avenue 
82-B Portrait Studio Hostess House, Adams Lane 
123 R. ft H. Valet Shop Jefferson Circle 

110 Radiator Brake & Repair Coal Yard Road 

L-24 Railway Express Agency 

4- A Reeder Motor Company Calif. Ave. ft O.R. Turnpike 
SC-U Rldenour Management Co. 1 P. 0. Box 391 

171 Roach Plumbing & Heating Co. Lucknow Circle 

185 S. & B. Food Market / Robertsville & Seneca 

15-B Schubert Shoe Repair Jackaon Square 

34— A Service Drug Store Broadway 

Shea Painting Company P. 0. Box 1172 

113 Spears Electric Supply Co. Commercial Area 

24-B Taylor's, Inc. Broadway 

154 Thompsons Beauty Shop Colored Hutment Section 

88 Thrifty Drugs Grove Center 

33-B Townsite Fountain §1 Jackson Square 

79 Townsite Fountain §3 Middletown 

SC-5 Trl-State Homes Jefferson Circle 

81 Tuggles Market Farm Market Area 

64 Tulip town Market Grove Center 

169-A Turner Motor Service, F.M.Cox (Trico) 

101-A Turnpike Service Station 0. R. Turnpike * 111. Ave. — 

184- A Tweed * Nichols Garage Gamble Valley 

35- B Tennessee Optical Company Broadway 
SC-9 Underwood Window Cleaning P. 0. Box 2094 

136 The Uniform Shop S. of Central Cafeteria 

48-A United Cab Company Tcnn. * Towne Avenues 
220 G-15 United Gas, Coke & Chem. Workers 

of America, CIO Galesburg Hall 

2-A Vermont Gateway Gas Station Vermont Ave. ft O.R. Turnpike 

17-A Victory Beauty Shop Jackson Square 

189 The Waffle Shop Grove Center 

124 Warren Advertising Company P. 0. Box 388 

211 Watson Produce Market Karm Market Area 

161 West fcnd Service Station Turnpike W. of La. Ave. 

Sub-55 Whitson Brothers Middletown 

22-A Williams Drug Store Jackson Square 

191 X.Y.Z. Company Commercial Area 







144.60 










.49 










33.94 










27.89 


214.52 


24239.37 








2876. C3 


13425.86 


848.53 




7540.23 


1198.47 


153C2.42 








144.50 


592.74 


20.65 




H3.92 








12.16 Cr. 


24.95 


6.^7 


545.77 






906.91 










154.65 






4.15 




44.17 




3.17 


43.33 


49.28 Cr. 


4U.57 


13.55 


755.55 






117.62 


155.00 


59.33 Cr. 1C26. 33 






99.92 






2C.92 




188.28 






12.26 




172.86 


• 








45.89 




29.16 






14.69 




21.08 








3C.G0 


50.00 


6.67 




62.43 






31.30 




369.46 


95 CO 


1204.52 






109.54 




6.33 






1147.66 






10.16 




6.33 








122.61 










12.32 










2.23 














653.39 






18.00 






65.05 




614.45 










59.89 






17.34 




126.21 














51186.76 






60.63 






179.42 




1833.55 












7.81 


70.29 






161.45 






l.U 




10.26 


6.75 


57.09 



.43 
44.94 
27.00 
6.16 

67.23 
14.17 
1.10 
192.05 

23.64 2C9.86 334.04 

65.13 
98.10 

20.08 180.72 
U. 55 
81.34 



PACE THREE 



ROANE- ANDERSON COMPANY 
CLINTON ENGINEER WORKS 
OAK RIDGE, TENNESSEE 

EQUIPMENT rt E N T A L S REPORT 

DECEMBER 31, 1946 



PA 




iA/^ai iun 








1/bOe 


in.Tii<iT 

Am*o Uoi — 


nu. 






±74° 




LAI X »*• 


1740 


U1TUTC 




DhNTISTS 














205 D-l 


Dr. V. B. Burgess 


Dental Clinic 


26.34 




210.72 






D-2 


Dr. R. B. Ihite 


Dental Clinic 






125.92 






D-3 


Dr. Frank P. Boiler . 


Dental Clinic 


91.37 




730.96 






D-4 


Dr. H. ¥. I'ndemood 


Dental Clinic 






227.4,0 






D-5 


Dr. Leroy Grigsby 


Dental Clinie 


22.99 




206.89 






D-6 


Dr. Jack Yearvood 


Dental Clinic 


29.83 




269.01 






D-7 


Dr. Clarence Llewellyn 


Dental Clinic 


26.04 




234.34 






D-8 


Cr. Wllliaa A. Squires 


Dental Clinic 


23.24 




185.92 








PHYSICIANS 














210 M-l 


Dr. J arcs B. Ridley 


Hospital 






29.25 






M-2 


Dr. R. H. Duewall 


Hospital 






41.15 






i-3 


Dr. John R. Eggleston 


Hospital 






81.92 






M-5 


Dr. Hy»an Rossaan 


Hospital 






78.01 






M-7 


Dr. Frsrk Sias Moody 


Hospital 






78.65 






K-4 


Dr. Ib.I. Pugh, Jr. 


Hospital 






69.95 






M-9 


Dr. Cordell H. lilliaas 


Hospital 






55.52 






M-1C 


Dr. Parley V. Dings 


Hospital 






61.18 






M-ll 


Dr. Karry C. Heir 


Hospital 


8.39 




95.04 






M-12 


Dr. Thos. F. Stevens 


Hospital 


7.36 




71.23 






M-13 


Dr. R. M. Price 


Hospital 


8.31 




73.13 






M-16 


Dr. Carl A. Shi taker 


Hospital 






15.40 






M-17 


Dr. Henry A. Bnostowski 


Hospital 






33.35 






M-19 


Dr. R. G. Tronly 


Hospital 


7.41 




48.99 












Ll.lt 


3 35. OA Dr. 


376.17 







cuuu- 

UTIVE 



p 



is 



30.00 



M-8 Dr. Iter*. Pugh, Jr. 

M-9 Dr. Cordell H. lilliais 

1U1C Dr. Parley V. Dings 

Dr. Harry C. Hele 

M-12 Dr. Thos. F. Stevens 

M-13 Dr. h. U. Price 

M-16 Dr. Carl A. Shi taker 

1-17 Dr. Henry A. Brxostowskl 

M-19 Dr. R. G. Tronly 

M-20 Oak Ridge Health Assn. 

i-a Dr. E. U. Dings 

M-22 Dr. Dana I. Nance 

M-23 Dr. Henry E. R\J.ey 

■-24 Dr. Albert C. rrell 



nospitai 




Hospital 




Hospital 




hospital 


ft "iQ 


nospitai 


'•JO 


nospl tai 


ft if 


Hospital 




Hospital 




Hospital 


'•41 


venial Clinic 


- — 41.13 


Hospital 


ft 7ft 


nospi tax 




Hospital 




Hospital 





335.04 Dr. 



78.65 
69.95 
55.52 
61.18 
95.04 
71.23 
73.13 
15.40 
33.35 
48.99 
376.17 
52.68 
52.32 
75.00 
25.43 



30.00 



t 2,168.73 * 5.62 Dr.27.5U.55 $ 7,362.22 $59.33 Cr, $ 143, 460. 92 
BOTE j THIS REPORT IS FOR STATISTICAL PURPOSES AND DOES NOT PURPORT TO REPRESENT CONTROL OF REVENUE. 



SC - Sub-Con tract 

L - License Agreeeent 

SUB - Sub-Ccncessionaire 



a 



V. A. Taylor/ 
Asst. Chief /Accountant 



C-U BOktt E-Al j OKSdOH CCisPABI OfK^SlZATlOSAL CHART, 1944 



_ 



U SUPBtYXSORT 

Projaot Offlo* 
Intolllgonoo * Safety 
Dltialon of Utilltloa 
Dlvlalott of Operations 
Division of Maintenance 
Dirts ion of Aooounts 

■ 

Dopt* of Engineering 



C. DXVXSZOV OP OPEKATtOKS 

UuadrlM 

Cafateriaa 

Dornltorlea 

BYflolenoy Apartaente 

Oueet Bouso 

Bowse 

Busiaeaa Coaooaalona 

Fare* 

Bespltal 

Mae leal Castor 

Barraoka 

farehouae Suppllee 

i 

Ilea tern Union 

Pureheeing 



1044 



PEOJMt 
MABAOtt 



<*Hl4 



B. DIVZSIOK OF UTILITIES 

Ueetrlo Power a Light 
Water Supply 

Steen Plant ft Distribution 
Soaorage ft Disposal Plant 
Telephone 

Warehouse * / 

Utilities Maohlne Shop 



Dv OXVtSXON OP MAINTENANCE 

Transportation 

■ General Cleaning - Bldgs. 
Aah ft Garbage Collaetlon 
Coal A LuaeYar Distribution 
Bldg. A Bona Ma intern noa 
Polloa Department 

• Flra Department 
Stablea 



B. DIVISION OF ACCOUNTS 

Tlamkeeplag Departaeent 

Payroll Papa i taunt 

Paynaater 

Flaanea 

Caahiar 

Aooounta Payabla Dept» 
Aooounts Heoeivable 
Audit Department 
Cost Department 
Property Department 



c.-ia. 



BOJIB-AIDHISOI COBPAIY OPSRATIOIS 
IMS 



PBOJKT 
MABAOIR 



F. SUPERVISORY 

Projeot Office 
Administration 

Inspeotl on 

Seour ity 

Fublio Relations 

Control 

Safety 

Engineering 



A. DIVISIOI OF MAINTENANCE 






B. DIVISION OF OPERATIONS 


Cleaning ft Stab la • 






Cafeterias 


Building Mainteaanee 






Concessions 


Equipment Control ft Motor Pool 






Farms 


Publlo Orounda ft Cemeteries 






Hutments ft Canteens 


Colleotiona ft Distributions 






Hheat Colony 


Bquipment ft Bus Shops 






Purchasing 






Fire Department 






Dormitories 


Polio e Department - 






uospital ft Uedioal Center 


Roads ft Streets 






Dental Cllnlo 


SalTago Yard 






Suppliea Whse ft Cold Storage 


Construction 






Sousing — Towns ite ft Trailer 


Railroad 






Laundries 


■ 






Central Warehouse 


■ 







C. DIVISION OF UTILITIES 
Water Supply 

Sewerage ft Sewage Treatment 
Electric Fower ft Li£ht 
Steam Plant Distribution 








D. DIVISION OF THANJFORTATION 1 

C.E.W. lus Authority, 1 
Share- the -Ride I 









E. DIVISION OF ACCOUNTS 

Accountants at rac. L Opui 

Accounts Payable 

Accounts Receivable 

Bond Department 

Chief Cashier 

Clearing Section 

Concessions Audit Dept.. 

Cost Department 

Finance 

Paymaster 

Payroll Lej-artment 
Property Department 
Reimbursements 




- ftNUEhSOTI ; COMMIT 



v. 



ADMINISTRATIVE ASST 



A. W. FOLSOM-OFF. ENGR. 



PROJECT OFFIC 



GEORGE E. HORR 

NON-RESIDENT PROJECT M£jf 

CLINTON N. KERNANDI 

PROJECT MANAGER 

r.D.WQRREL:-^&55TJ?H0JJ 



DIVISION OF ADMINISTRATION 



L . D. WORRE.L — MGR. OF ADM'M 
«/. E. &RQCK-ASS7 To MOR.°f ADMN 



R. A. CO. - HOUSING 
SECURITY 



J. I. 6ROCK-ASST.ToMGR.0f ADMH 



LIAISON ONLV 



POLICE 


DEPT. 


LT. COL. Q. G 


WILLIAMS " 




GUARD 


DEPT. 


LT. COL. D. G. WILLI AHS 



J 



I 



PURCHASING DEPT. 



W. H. LEEDOM-CH'F PURCH. AGT. 



EMPLOYMENLPERSONNEL 

CITY DIRECTORY 
OFFICE SERVICES 
FORMS - STATIONERY 
& REPRODUCTION 
PROCESSING OF COM'L EMPL 



M. M. MAR SHALL- E MPL. PERS'L SUPY 



L 



SAFETY DEPT. 



F. M. LIVINGSTON - SAFETY ENG. 



DIVISIC 



S. J. DAV 



FIRE DEPT. 



LT. COL. D.G.'WILLIAMS 



HOSPITAL - MEDICAL 
^ PUBLIC HEALTH 

~TfFT. L. SALISBURY-DIRECTOR 



l-h 



~1 



SCHOO 



OR. A. H. foLANKE 



MANDATORY FF 



C ROTHF.RMEL 



L SYSTE M [ 

3 



I 



OPERATION DEPTS. 



BLDG. MAINTENANCE 



W. VAN FLEET-GENt 5UPT. 



CONSTRUCTION j 



CONCESSIONS DIVISION 



-F. W. COOK - MANAGER 



CENTRAL WAREHOUSES 



JCEN" 



N. J . HOLI.AMD -GENL.SUPT WHj 



CONCESSIONS DEPT. 



B H. HAGEDORN-CONT.SUPV. 



M 



■ CARLSON-SUPT. 



I 



ROADS & STREETS 
PUBLIC GROUNDS 



C. MARTIN - MANAGER 



DS h 

*3 L 



EQUIPMENT SHOPS 
EQUIPMENT CONTROL 
Sr MAINTENANCE 



H. 5CHMITZ" MANAGER 



PROMOTIO 
ACTS S 


n &■ com- 

iCTION 


C. M. W/.NFRY-CONTR.SUPV. 



EXCESS MATERIALS 

& EQUIPMENT 
SALVAGED MATERIALS 



S. FULLER -MANAGER 



OF^GATflZATIQTI- OtWM 



'FFICE 



DRR 

ECT MGR. 

MANDEZ 

AGER 



r 



COMPTROLLER 



R. E. CALLAHAN - COMPTROLLER 



DIVISION OF AUDIT 



i. J. DAVIS - ASST CH'F ACCT 



I 



DIVISION OF ACCOUNTS 



M. K. WALSH -MGR. DIV. °F ACCTS 
R. W. HAMER-ASS'T MGR. DIV. °F AC. 









COST * INSURANCE. 


h 


PROPERTY 


ft. EICHORN - ASS'T CH'F ACCT 




| W J. CAR ROLL" SUPT f P80P. SEC 








ACCTS. REC& COLLECTIONS 






REVENUE ACCOUNTS 


F. D. SNOOGRASS -SUPV. 






C O. CARPENTER- ASS'T CH'F ACCT 








FINANCIAL * GENERAL 
ACCT. CONTROL 






REIMBURSEMENTS- 
PUBLIC VOUCHERS 


C. R. PERRY - ASST CH'F ACCT 






P. &. BATES - ACCOUNTANT 


ACCOUNTS PAYABLE 1 




.SUB-CONTRACT ACCT. & 
CONCESSIONS AUDIT 


S FREEMAN - AC. PAY. SUPV. 










V. A. TAYLOR -ASST CH. ACCT 


TIMEKEEPING 
PAYROLL 






C. «J. METZLER-SUPT. P/R.TIME..PATMAS. 







> DIVISION 


- 


SAGER 








rioN I 


SUB-CONTRACT DEPI 


T. R. DIS BROW-SUB'CONT. 5UPU. 


MTR.SUPV. | 



I 



UTILITIES DIVISION 



B. D. MANCHESTER-MCR.DIVF UTIL 



r 



WATER -SEWER-HEATING 
PLANT MAINTENANCE 



J.M. RUSSELL -ASST. To MGK.'FOTIL 



1 



ELECTRICAL 



L.G. COLS0N-ASST.ToM6R.°F UT. 



ROANE-ANDERSON COMPANY 

WAR DEPARTMENT CONTR4.CT-W740l-E.Nu.il5 

RESTRICTED 



document i-ontJina infornuitiun afftvLiujc th« tiatiaui 
dffMiw uf Ih< I'mlnl .Sljlr. -Hhi,, thr rinjnifirf u f ihv 
K^«ion«tf€ Art, U. Ji. r. SO. j I ^nJ i- Its trmi-miiiJOii 
nr ihf .i^«{jLioii ,i .1. m/, i- i. m> Muju.t-j lu u 



APPROVE 




JULY 1, 



■ J' 

0-17 ammz facility gsoamtzattohal chart, imm 1943 



AREA ENI 
Boston, 


ITKEtR 
lbs*. 






Stone ft Itebster Bier. Corp. 
Facilities Design 



DISTRICT ENGINEER 
New York, I.Y. 

i 



Executive Officer 



TOWN MANAGEMENT 
DIVISION 
New York, N.Y. 



John B. Pieroe Foundation 
Slcidnore, Owing a ft Merrill 

Town Design 



AREA EH 
Tenness 


GIKEER 
ee Area 






Stone 1 Webster Enjr. Corp. 
Construction 



I 



Town liana ger 
Operations Flsnning 



CENTRAL FACILITIES ORGANIZATION 
MARCH, 1943 



0-18 GSSmL FACIUTISS 0SGAKIS4TI08AL CffAHT, MARCH 19U 





DISTRICT ENGINEER 
Oek Ridge, Tonn. 


Area Engineer 
Boston, Uaea. 












Executive Officer 
Clinton Engr. Works 

' 




Stone ft Viebster 
Utilities Design 




CENTRAL FACILITIES 
DIVTSTOH 



SFhVICES 
BRANCH 



Roane Anderson Co. 
Util. 4 Maint. Div. 



Communications 
Section 



CENThAL FACILITIFS 
ADVISORY 
COLS'ITTEE 



ENGIKEERING 
BRANCH 



Skidmore. Owings 4 Uerril* 
Town Design 



CONSTRUCTION 
BRANCH 



Stone ft Aebater Engr Corp 
Construction 



OF>KAT 
BRAN 


TONS 
CH 






Roane Anderson Co. 
Operationa Div. 



RECREATION AND 
WELFARE ASSN. 



Southern Bell 
Telephone Company 



CENTRAL FACILITIES ORGANIZATION 
VARCH, 1944 





DISTRICT ENGINEER 
Oak Ridge, Tenn. 


AREA ENGINEER 
Boston, Mass. 












Executive Officer 
Clinton Engineer Works 





Stone ft Webstar 
Utilities Design 



CENTRAL FACILITIES 

DIVISION 
f- 



CENTRAL FACILITIES 
ADVISORY 
COMMITTEE 



SPECIAL 
SERVICES 



Reoreation ft Welfare 
Association 



CONSTRUCTION 
BRANCH 



COMMUNICATIONS 
BRANCH 



I 



Southern Bell 
Telephone Company 



SERVICES 
BRANCH 



FACILITIBi 
OF 13/ TI ON 



I 



Roane Anderson Company 
Operations Division 



MAINTENANCE 
ft UTILITIES 



Skidmore 
Owing! ft 
Merrill 
A-E Service! 



Construction 
Contractors 



American 
industrial 
Transit 



*T! • 

Roane 
Anderson Co. 
Services 



X 



Roane 
Anderson 
Utilities ft 
Maintenance 



1 



Utilities 

Co::structiDn 



CENTRAL FACILITIES O.-T.AIiTZATION 
MARCH, 1945 



0-20 FACILITIES ABD 3SSWI0B DIVISI0H OaGAHIZATlCtfAL CHART, 

16 MAI 1946 



ARTMENT 



jepjuctkevt of rams ncwo 



ISkJ. J. H. Tur>»r, CfcUf 



ENCTHEEfcrW J*D OFKoTIOKS SSC 



IT. t. A. 



msiUL MB siuiwwT Sic. 



bus t^sfcftatium sec 



Kr. H. S. Couni.U 



OORPS OF ENglNEEf 



Mi r'niTlp F. Krowr, Jr., CMsF 
Vr, 1. A. aorwtt, Deputy 

Ktj. p. C. im*;-, taaUtut* 
Curt, Us T. :t*nsk, Maiatat* 



DSP#[TVEtfT CF POBUC SAFETY 



police mtxamt 



n.ut. c, r. y»tf.«i 



lit It. H. L. FlnDk 



Tim BSF\?7r^n 



Br. t. C. Ichr»rrs»ib^rr»r 



kctio* 



■MHTROL SEFiSTiSKT 



kj. a. C. TBuap, Jr.. ;i,i,r 



SPAftTlEMT Oi 



llaj. P. L-Jii.y, ZhW 



P'iUi KV TICKS SEC, 



Ir. S. 0. RaMnisn 



fCtnat section 



llr. F. ;f . 



COWJKITY ..;LAtH)fS SECTION 



Sift. T. I. TivHr 



vt&Iif* 3-":r-; 



jr. ■ .. 9U-t*Wj»' St 



ADnriisiiucrrc o 



'Jr. K»lt«r C, Rettwrwl, CM»f 



CKSESSIOiriiSOT-Mr'TiACTi SEC 



Vr. F. B, Halbrook 



Bjawo SECTIOi 



C.pt. n. D. Aillr.r 



oc:ufa;;:y coi.tool ssirricii 



j»pt. too t. Bnm< 



►* 

■ r 

e » f- 



TOTAL 



soMnnucAnoi 33 as rs. s 



B*j. S. L. Johrion, CH.r 



* BOWWTCnOH SEC, 



Kr. J. 0. KeFhinon 



V>. A. 0. Utk 



USIDtkCK tuna sect:,:* 



P*ul Raw*)- 



n 

i 

N 
O 



ho*. L'.j.i.i, 6tj 1 >;>» 



ORGANIZATION CHART 
MANHATTAN DISTRICT 

unit-- ' /(.a'.Mw sej>t::e «]vls:ok 



|vMHfT{« 
Hi con* r no 



VCIT .0 OF r| 



C-21 &ANHATSAB DISTRICT ORGANIZATIONAL CHART, 1 APRIL 1<#3 



\ 



DAOl'iUl/l' fWflllKflf 
DEPUTY DISTRICT ENGINE] 
EXECUTIVE ASSISTANT 

1. — "'Tl 



TECHNICAL STAFF 
| Director - Lt. Col. Nichols 
j Ex. Asst. - Dr. Wensel 
Dr. Warren Maj. Peterson 

:Maj. Friedell . Maj. Hough 
Maj. Ruhoff Capt. Fidler 

2 others 



U. OF OK 
Maj. Pet< 



COLUMBIA 
Maj. Hou 



PROJECT DIRECTOR 
X-10, P-9, SPEC. MAT. 
Lt. Col. Nichols 



, . r ^-y 



U. OF 


CA 


Capt. 


Fi 







P-9 UNIT CHIEF 
Capt. Traynor 



TRAIL 
Maj. Sally 



WABASH 

Maj. R osback 



X-10 UNIT CHIEF 
Lt. Col. Matthias 
Maj. Travis 



MORGANTOWN 
Maj. Brinkoan 



ALABAMA 
Capt. Wells 



HANFORD E. W. 
Lt. Col. Matthias 
Lt. Col. Kadlec 



WILMINGTON 
X-10 ONLY 
Maj. Sapper 



0 

p 

B. 

H 

a 



i 

i 



'CHICAGO" (LIAISON )"]_._! 



■COLUMBIA (LIAISON)] 
•Maj. Hough 



SPECIAL MATERIALS 
Lt. Col. Crenshaw 
Maj. Ruhoff 

i 



ALL SPECIAL 
MATERIAL AREAS 



Peterson J 



Liaison 
f Only" " 

J 



CLINTON E. W. 
X-1Q SEMI flORKS 
Lt. Col. George 
Capt. Grafton 
(CONSTRUCTION) 



■ t ii n ■ t t 




\ 



PROJECT 
K-25 
Lt. Co 



Y-12 UNIT CHIEF 
Maj. Kelley 



X 



BOSTON 

Capt. Swans on 



CLINTON E. W. 

Y-12 ONLY 

Lt. Col. George 



SPECIAL ACCTS. 
Capt. Powers 



CALIFORNIA (LIAISON)t 
jCapt._ Fidler _ 



.CLINTON E.W. - 
DEP.DIST. ENGR. 
EXEC. ASST. 



| ENGINEERING DIV. 



ADMINISTRATIVE DIV, 



SERV. & CONTROL DIV. 



;K-25, OPER. DIV. 
[Col^ Stowers J 



J-IO SEMI WKS.'OP. SERV 



} 



CT FJNGINEliJl 

" DISTRICT ENGINEER 

IVE ASSISTANT 

" " ~r 



Col. Marshall 
Lt. Col. Nichols 
Lt G©1. Blair 



U. OF CHICAGO 

Ma„j. Peterson ["] 



COLOMBIA U. 
Maj. Hough J 



) ' 



U. OF CALIFORNIA 
Capt. Filler 



1 



-I 1 
IL- 



LEGAL 
Cornell 




MEDICAL SECTION 
Chief - Dr. Warren 
Exec. Off. - MaJ. Friedell 



PROJECT DIRECTOR 
K-25, Y-12 
Lt. Col. Blair > 





. 




'IT CHIEF 


1 




K-25 UNIT CHIEF 




lley ' . 


h 




Lt. Col. Stowers 










wanson 


u 




NEW YORK AREA 
Lt. Col. Stowere 












E. W. 

LY 

. George 


' i 1 

H 

i 




MILWAUKEE AREA 
Lt. Col. Gregory 










CLINTON E. W. 




ACCTS. i 


J 




K-25 ONLY 




jwers 




[Lt. Col. George . 


i 

i 


* 7 ~r ~ r ~ ~ n 


i 
i 




i 
i 



EXEC. OFFICES 
SERVICE & CONTROL 
Lt. Col. Marsden 



I 



1 



EXEC. OFFICER 
ADMINISTRATION 
MaJ. VandenBulck 



T 



CONTROL 
Lt. Col. Marsden 



CONTRACTS ! 
Maj. Cornell 



INTELLIGENCE 
Capt. Calvert 



PROT. SECURITY 
Capt. Bright 



LABOR REL. 
MaJ. Welch 



Idler 



SAFETY 
MaJ. Welch 



MILITARY PERS. 
MaJ. Derereux 



AUDIT. & ACCT. 
Capt. MeCaulej 



OFFICE ADM: . 
Capt. T eeter 



CENT.- FAC. PLANNING 
UNIT CHIEF-Capt.Bloch 



X 



CLASSIFIED FILES 
M. E. Du Flo 



PRIOR, * MATLS, 
Capt. Miller 



I WASHINGTON LI4. 
I MaJ. Johnson 



2LINT0N E.W. - DIST. OFFICE, TENN. 
3EP.DIST. ENGR. - Lt. Col. Blair 

£XEC. ASST. !- 



ING DIV. 



RATIVE DIV. 



Pzia 



BOSTON 



; Col_. _HarBan_ J 



t 

i 



_ CLINTON 



CONSTRUCTION DIV. 
Lt. C ol. George 



CENT. FAC, OPER. DIV. 
Capt. Bloch, Acting 



Chart dated 1 April 19^3. 
Inel. to Ltr. No. D-4l, 
Manhattan District. New 
York, N. Y. , dtd. 10 April 
1943. Subjecti "Orjrajj^ iM 
zat&n-llsnhattsn District", 



;ontrol div. _Jy-i2, OPER! DIV. 

1 MaJ . K elley 



To be effective, as con- 
cerned Clinton Engineer 

Works, 1 Ma; 19-43. 



SR. DIV. 

fers 



I MEDICAL FACILITIES 



WKS.'OP. SKRV . 



tt-22 FACULTIES A8D SEHVICS CIVXSfflR OBGAK IZkT lOfAL OMItt, 

5 tiwmfm 19A6 



WAR DEPARTMENT 



OORPS OF ENGINEERS, U S ARMY 



DEPARTMENT OF PUBLIC WELFARE 



MaJ. H. C. rionn, Chief 



PUBLIC RELATIONS SEC. 



Mr. G. O a RoMnaon 



COMMUNITY RELATIONS SECTION 



Mr . J a E. TornnM 



WELFARE SECTION 



Mr. P. W. Waldner 



HOSPITAL 



Dr. L> A. Saliabury 



SCBDOLS 



Dr. A. 5. Blanks mhip 



PUBLIC HEALTH SECTION 



Dr. Charlea H. Banning 



RECREATION ft WELFARE 
ASSOCIATION 



Hr. Snp T. Darla 



CEW FACILITIES AND SERVICE DIVISION 



Col. Philip P. Kromer, Jr.. Chiaf 

Mr. W. A. Bonnet, Deputy Chlaf 

Mej. iT. C. Palfreyman, Exec. Offlcar 



COMMUNICATIONS DKPARTHENT 



HmJ . Paul Ramaey, Chlaf 



ENGINEERING ft CONSTRUCTION SEC 



Mr. Janai D. MoPheraon 



SERVICE AND CONTROL SECTION 



Capt. 0. L. Agnora 



TELETYPE, TELEGRAPH 
AND CRYPTOGRAPH SECTION 



Mr. H. C. Brana 



RECORDS SECTION 



Capt. G. L. Agnor* 



TRAFFIC SECTION 



Mra. Mildred L. Haggard 



COMMUNICATIONS SERVICE 
ACCOUNTS SECTION 



Mr. Gerald L. Button 



CONTROL rEPARTKENT 



MaJ. W. C. Younga, Jr., Chlel 



eerieiai. 

Ungraded 
NIL. 



» 

I »— 

e Ar- 
ea e- 



. 6l_ 

-__lflp_ 

-- 73 . 



DEPARTMENT OF PUBLIC SAFETY 



Lt. Sol. D. G. Williams, Chief 



CEW SECURITY FORCE 



Capt. 9. F. Hall 



POLICE DEPARTMENT 



Mr. 5. T. Vettel 



FIRE DEPARTMENT 



Hr. L. G. Schraffenbarger 



SAFETY SECTION 



Ilr. G. V. Enstatter 



• Dual Capacity 
•• Not U.S.E.D. Payroll 



ADMINISTRATIVE DEPARTMENT 



Mr. Halter C. Rotharmel, Chiaf 



CONCESSIONS 4 SUBCONTRACTS SEC, 



Mr. F. H. Eolbrook 



HOUSING SECTION 



Capt. H. D. Walker 



OCCUPANCY CONTROL SECTION 



Mr. Raymond. S. Stripling 



T0T»L---_1521 



DEPARTKEET OF FJBLIC SORES 



Mr. E. A. Wanda, Chief 



ENGINEERING 1 OPERATIONS SEC. 



Hr, L. H. Ja=kaon 



KATERIAL AND E3UIPKENT SEC. 



MaJ. Jama a T. Fronger 



BUS TRANSPORTATION SEC. 



Mr. K. S. Couneell 



r° EIDM FORM 4 2 4 



ORGANIZATION CHART 
MANHATTAN DISTRICT 

UN I T_CES_ FACILITIES AKD j?.IICI_DI2lSI0Ji _ 



WAR DEPARTMENT 



OORPS OF ENGINEERS. U.S. ARMY 



• I*— 
0*0" 



TOTAL— _ 



-5- 



CEW FACILITIES & SERVICE DIVISIOH 
(DIVISIOH OFFICE) 



Col. Philip P. Kromer, Jr., Chief 



Responsible for the engineering, design, conatruatlgn, adminiat ra- 
tion, maintenance, and managamant of the Clinton Engineer Works, ex- 
aluaWe of the plant areas. 

Manages the town of Oak Ridge which includes, the operation and 
■eintenenoa of all utilities in the towns ite area inoluding sewage 
system, sewage treatment plant, eleotrio distribution syatam, ooro- 
aunioatlona, transportation serricea, roads, and streets. Supervises 
the operation of all aonaesaiona ard faualneaaas auoh as restaurants, 
aafea, grooery stores, laundries, eto. FroTides and mint a ins medi- 
oal, publlo health, safety, fire and polio p protection facilities. 
Operates and maintains the public school system, hospitals, and play- 
grounda . Maintains houses, dormitories, and all buildings in the town- 
site area. Supervises the community relations and all recreational 
welfare activities. 

Determines policy on expenditures and operations of contractors . 
and contractor employee a. 



Mr. W. A. Bonnet, F-6, Deputy Chief 
UaJ. W. C. Palfreyman, Exeautive Officer 
Hiss Alice Cowan, CAF-6, Secretary 
llias Dole A. We aver, CAP-lj, Clerk-Steno. 
1 CAF-U, Clerk-Steno, Vacant 



ORGANIZATION CHART 

MANHATTAN DISTRICT 

CSW FACILITIES 4 SERVICE DIVISIOH 
UN I T_DIVISION_OPFICE 

SUBM.TTEodiiW ffyffa m 
VC ^«liS«^iL DATE 



HECOM 
APPRO' 



is 



EIDM FORM 4 2 4 



SHEET NO a O F 2 S HE E T S 



0-23 oosasusaomus sbpakweht QmrniunmaL mms, 

10 OGIOfiSa 1946 (4 Shaata) 



tPARTMENT 



L-l-e 



of Ewgmeem, v- y 



-JL 



caonmiciTiuw hputuoit 



R**pon*ihl» for pl^minip lnotoUatlon ind oparitlm of 
■ U taliphcn* rteUitlx at CBt, idTlou m Chl.f of 
'•ellltl*. ind SonlM BlTliion on polio? atton ■rfoeUnc 
• 11 ph»u of Ulophono nporotlon. CaorflnjUi ill datalla 
•ffoctlna U» op.r-4t.lon of U» 1 




ph»« of th. opantlon of ( 
Cr/pto«r.phie r" 



Of floor. 



I G. L. i;nor, iaoliUnt Chiof. • 
Ua Itarj J. Folw, Clarfc-Tjplat, Ctf-t. 
Hri. KiMbolh P. hitliyM. Socrotorj (StonotJ, CAT-d. 




• 

t*r _7l _ . 

a * ■ 

■oct- 

*K. - tt- - 



0U.TKL1. 5ICTIUI 




TUfTIC SKCTIUI 



aMWtlCMIOIS SUIT Id 

*CCCIHT5 SECTIl* 



N 



(inn FORM «i t 



ORGANIZATION CHART 
MANHATTAN DISTRICT 
m FlCrLTTTEE 1MB SCTTT CI "It lSU, 

unit pgaajncaTifjw ppymw. _ 

tJ^hTf^kw^Vl «£.<*l-*;«aj»?iA«at-*L 




■ — 



.1 



turn ntnm 



*r. a. I. ffaabattar, OMaf 

11 m~' tmr tha IMalltntlaa lad 
aaaratl-a af tha Safaty aad Aaaldaat Pra- 
raatloa Plana far tha C.f.W. Paallltlaa 
■ait Sarrlaa Clrialaa. 

a». U L. lalJy. Jr., P-». 
1 - Clark-gfa ogranhar. C1F-4 
1 • Clark-Star ograiihar, C.P-I 



WWII" *P»-*.rrn<ai 



Wuwrl*. ■acr., *-» 

«T all 

iraa *r»l»- 
rar *Hwn ul atrar 




OUCVPaTira'iL nn-BfiCTTfll 



C. I. Sola a. hfr„ P-J, Cblaf 

Paaaoaifbla for tha adalalitratlaa af 
•a aaaaaatlaal Safaty Prograa far all 
anatraata ana rat iaf aalar tfca e»¥ fli- 
llltiaa aad Sarrlaa Mvlat'a. Ilia 
aaaaaialeaalraa harlBr aa aaaaaatlaa 
*y»*a af aoaaaulaa. 

■r. Jsha Stark, laaa. riafatvl. gr-S 



"nr* ai PriV IT 



«. ". ■Hi, tan., (M. Calaf 
1 - la**, riafatr), »P-T 
1 - laap. (faf**), !M 
I - CUrk-tyni.t., C*P-» 



i - 

l - 



'*ifi*0, sp-t 

ISafatyl. BP.* 



jeerrnr mRiiaiTio* tm-stcnm 



a. mar, Ibt.,CAF-11, Chlaf 

•aaaaailbla far <he aaardlaaclai af all 
aotor vahlala aaaldaat laraatlgatlea 
for CfW. Aaalyiaa aaaldaat raparti and 
pranarai aaakly aad aeathly aaaldant 
aaaaarlan atiawlar. trand and lanatloa of 
motor rahlala aaaldanti. 

1 - Clark-Typlati. C»P-I 



Daal oapaalar 



traffic sat-ncrvm 



■r. L. 1. la 



jr., p>l a CMaf 



kaaaaalfcla far traffla caglaaarlaf, at 
Oak lltca. Caaak aa aaalia aad lay- 
aata af rsadi aad rtraati la Oak Mag* 
ta l aaai l a aafa aad ardarly aoaaaaat 
af rahlaalar aad sadaatrlaa traffla 
tin iwa.1l lull Ifca nrejaot. 

■r. C. ■. Caaalai. Ian. (Safaty). SP-S 



P III IV01IEU1IU AID PJffJCATKa] SUB-SBCTTfdi 



Wr. n. | a Mill, Pagr. , P-S. Chlaf 

Prsrldaa aoardlaatlaa aad ittaadaa far 
pablla praaatloial aad idanttoaal 
•ark, faralahai flra prrrantloa *agl- 
aaarlar laaoaatleai. Aniita Dapt. of 
Pablla Vorka la ohaaklag tho planning, 
dailga or altaratloai of aaw or axlat- 
lag itraatarai. 

1 • I. 1. mandatory 



/Hat IT HAiUrr B* 

Of fWiWCCWt. 



arrictai , 

■at,. - 

P 

• P- 

ear 

CPC 

■ I ■ CL- 
IO 

vac. 
total 



CnaVTTlTTT STTB-STJCTIflU 



■r. L. L. lally. Jr. 



P-S, Chlaf 



■aanoailbla far tha adalalitntlaa of 
tha Coamaalty Safaty rrograa far tha 
City af Oak lldga ahlah laaladai 
■ihooll, MMfiriaa, pablla balldlagi. 
hoipltal, Polloa Oavt., Flra nap*., 
faallltlai, arraaliatlaai aad ralatad 
pablla aafaty. 

Mr. T. W. Dayar, Pagr., P-l 



poiLic sapfti un 



1 - Chlaf Safaty Ia«o..CAF-a ((aa) 

■akaa parladla aafaty laapaatloa 
of all prlrata vahlolai at era 
aaal-annaal ly aad aalatalaa 

raglitntloa flla. 

I - Safaty laip. CAT-S (paw) 
1 - Clark-Typllt. CATS (law) 



ORGANIZATION CHART 

MANHATTAN DISTRICT 
C.E.P. PACTLTTI'S A>D ?PRtIcf BITlSiai 



af pabtlo SaTity 




I /<tt tilt 



SHEET NO 8 Of S S«[|IS 



1 DEPARTMENT 



______ 



OOggg OF CWQIWECWf 



MY 





Flit ffNMIBT 


• 


»r. a. faferaJTaak*r«*r. Caaju, F-i 

frarria* fir* mliillM far *>a Taaai af 
Oak 11 %• as* raataaaa — >.•». .1— 


1 


mm* ifHlil aalla la tka a last ansa. 
Caa'aata flra haaard aad ralatad aarttar 
laaaaatlaaj aarrlaa 1b all balldlaga mm 

Wr. Tray 0. ftlahardasa, Oa*. Co—. ■ ** 


1. 



cat, 

a 

• a 

ear---- 
ore - 
■ltd 
vac.-- 

T0T4L ■ 



l«f 



rm mmmrrm naaacTimi *r«rr'o»«« 



■r. J. I. Fallaa. Jr., CMaf Mr* 
laaaaatar 



CaaAaata •■arlaa'li laaaa*t1aaa 
aad eait a aaki la tha araa. 
T ■ !■ aharc* of ala — n aa t *f 
all nnt 111 Pktlaraiitara. 
aad rafllllnc tharaaf. 

1 - la at. eiilaf Mr* Tan. 
10 - Fira laaaaatara 
1 - aaaratary 



Piar. FRUf plitqh R*CTT0a*« 



■r. T r a y n. FfatMrdaaa, Oa*. Coaai.t 

Pr u alaaa flra *rstMtlaa aad 
ball'tag laavaatlea (flra haiart 
aad ralaaad aattar.1 far tha Taaa 
af Oak "ldga. Haasaaaa ta Flaat 
Araaa aa aztra alaraa aad 
aaaalal aalla. 



flra Chlaf 
lilt. Clilaf 



SWWTCF aVD ffFJCOTOB 8FJCTICaj«* 



B>. Tray 0. Rlahardaan a Dap- Coaa. • 

■alataliia Flra Da p a ita aat m- 
arda. pmaidaa aarrlaa faaatlaaa 
laaladlac all aaopllaa aad aala- 



1 - Offlo* Saparrlaor 
1 - aaaratary 
1 - Clark 

1 - aaohaala Foraaaa 

2 - aaotianlaa 

B - Dlapataliara 



Daal Capaalty 
> M Payroll 







art oa» »ttxtf uhtt •• 


2 - aa-t. Chlafa (Battalion) 




2 - aotlar Aaat. CMofa 






(HattaHniil 


Cafialata flf in flra aoamnlaa 






alt 1 fnlloalnp aaraaanal. 




Coaolata of 2 flra aoaaanlaa 






«1th folloa^ap oaraannal. 


20 - Caatalna 






tl - §r. Flraflghtara 




S - Captalna 


an - F1raf 1 rhtara 




9 - 8r. Flraflgfctara 






9 - Flraflghtara 



ORGANIZATION CHART 
MANHATTAN DISTRICT 

C.'.W. F'CTI.rflFS A»" SFiTK'f rTTTISI.H 
DapartBant of Funlla Safaty 
UNIT Flra Dapartaapt 

•waaiTM i (Vj /»♦* 

arraovf d f i- ^^4- * * * - ' % ' ' , 



i 

M 

A. 



DEPARTMENT 



OORPS OF ENGINEERS, 



r 



policf PFTiimmiT 


t»r. C. T. Yattol. CAF-10, 


CMaf 


Prorlttoi pollca nrotaatlor for 


thm ton 


of n«it MdM aialmlva of tha 


r« atria tad 


plant inn. 




] - Saaratary • 





PATPnl STCTTf* • 



Cent. A. A. Addlaoa. Chief 

Pnrrideja pellao eoverara at Oak Ridge by 
foot and aotor petrel. 



1 - LlntMnti 
9 - Serfaaata 
IB - Sr. Parti-oboea 
28 - PatrolaMB 



CBMIWl BTTSTIGATIOi SBCTIO" • 



Coot. D. L. Tfoaatoa, CTMaf 

lB**etlr,ataa oil aria ool aed im Tlola- 
tioofl. 

IS - laveitltatora 
2 - Polio* TeahDlolaaa 



T^tAFTTC PPCTTOH • 



Cast. C. A. Stair. CMaf 

Mroati ead oofltnla traffla la Oak Ridge 
end aaoaaa roadi to olaat eraaa. Inroa- 
tlrataa aaaldaata. 

1 - Lleatenanta 
t - Serreanta 

13 - Sr. Patrolam 
1= - Patrolman 



ornciaa 

€Ol 

l a 

cap 
c a c 
miicl 
vac 



I 

US 



prconrs or rorricr. skti™ 



Copt. 



■. T. Shelto 



Chlaf • 



Provldea for aorrloa fiaaatlona for etttr 
polloa dlvlalona, laaladlafi Reoerda, 
Caaaanaleatian. Supply. ■alBteaar.aa. ate. 



• 5 
1 

• 1 

• < 

• 4 
a 4 
a 4 

• 6 

• 4 
a t 



Lleataauta 
■altar Sergoent 
ParaoBBal Aldo 
Clarka 

Property Clarka 

SeeretaHea 

Radio Teehnlaler.1 

■eahaalei 

Radio Dtapatehari 

Laborora 



ORGANIZATION CHART 

MANHATTAN DISTRICT 
cr.w. factlttifp Am rrnTicr cmsT-n 

DenertjMnt of Paall* Safety 

UMIT..NU*! 



mil 

accoaa 
aaaaovc 



ED-/ -XK *- <- < II' 



T« l&vC.Tt 



SHEET ID S OF 5 SHEETS 



^emutment 



■mil 



■iLTtimr °ouet HTienn 



ca*t. *. i_ riM*. e. o. 

arlaatar MHm ■■J aaaalal 
aaarlfc? 4ata11a. 

lrt Lt. ». B. Pxllaaa 
lit Lt. I. *. Sanilhaai 
1-t Lt. 1. a. Imrtrt 
tmt Lt. W. f. Sir If 
110 tallataa Wa 



• - «A PtYFlll 



Cmt. K. V. Mil, CMaf 

''■•'IM ahjalaal aaaarlty far C.I.W. 
naaat fnr raatrlataa glaat araaa. 

1 - eiark-Tvalat. CAT J 



or twwitH. i . m 

p.. 

lav. _ JW_ 

» 

• »- 

ear -* .1. 

« 

■IfCL: 



to* 



»•«.- - 

TOTai _ «C_ 



ea«t. T. a. Parly. Ctilaf 

Pra»Vaa AaaiM wra t aa t lea far 
vital lartallatloai aaa dart, 
•raaarty at e.F.W. aat laaataa 
ar*ttila ttM alaat araaa. Oear- 
ataa a raaaral araa vl altar 
aaatral .yataa. 

6 • Llaatanaati 
If - Sarraanta 
11 - Canarala 
M . Prlntai 
111 - Mtataai 

1 • laaratarj 
IB - Clark* 

8 - Tyolata 

f - taaaatlaalita 

1 - Jan 1 tar 



pass mt> TnmmciTwi ncnea 



Lata Htm i-4, CAP-5, CMaf 

laaaaaaa af paaaaa aad badgaa. 
Ala* inn kaaiaaaa alaaraaaaa. 

f - Clarra, CAM 



ORGANIZATION CHART 

MANHATTAN DISTRICT 
CI.*. FMILITirs m SFWTICf nnisiii 
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EPARTMENT 



OORPS OF ENGINEERS. V 



IK 
• • 

ear 

oc 

VAC. 
TOTAL 



7 

211 

a 

T 

IS 



hit 
4 



Lt. eel. i. mm. 



CM.f 



Vntin-. •loHlMt.i, *■<! tVrlihri 
th* aabltfl Hfatf uri rttaritr ai iw i*M 

at cr- 



»r. W. T. 5*rf»Et, fAF-11, Hit, Chlaf 
■ r. ■ . r. Staaabar?. riF-11, liriiv 

»r». r, «. HhMb, cur-i. CM»r eiwk 

l-Ctarfr-Staw. MF-« 
1-mrrtirif, r*?-4 
i--i.r*, CAF-* 
».i4«tor 7 
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sufftt srrrioi 
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0-24 U&pARHi^ir OF PUBLIC aW'SH CiitfAN IZAT iQNAJu CffiUT, 
11 OCTOBER 1946 (5 3h««t«) 



EMrTMCpJT 



OOggg OF gWCmtEW. V 1 




am, ur-6 

> «aa aaaratlaa acia aaltaaaaart aa* taa 

tali aai UnfflN taaflla af tfta Mm (J) aataUlta 4UI 
»ra». aaiiaaa all aaaratUf paraaaaal. Fra- 
pajrall aal aalatelaa llilaai vita Ball B/ataa traffla 
aa, la laatlfBtlag aattar pablla ralatiaaa aaa aaaaUtlaft- 
taa haafllai af traffla. 



dark-Tralat, UT-) (V) 



unnn i. imsai., asm, cat-a 



rraparaa 
taara of art 
af aaty. aa 
ratary fllaa 



•a, aaatlaf alaaa 

" at' 
all 
lataraapt 



lafaraatlaa hiiiIi, 



aapntlaa mmm alrast aantlaaa af aala aaltah- 
bo*r*| andla all aaUa raqalrlaf apaalal 
attaatlaa. 

Daja i 2 Bap*. Tal. Opra. C1T-3 
Iraalafi 2 Bapr. Tal. Opra. C1F-3 



la aharga of oparatari 
aarlag parlad of aavj. 



ad lafar 



■tloa 



a. iiawn, cmr, ctr-4 

ratralalaB 



Tralaa all aaa aparataaa aal aaaaaat 
aaaraaa far all saaratlag paranaai] . 
all ahaacaa la ay a ia tlai praotlaai. 



nti Ton - oBoo te ltoo 



1) Tal. Opra., CA7-2 
3 Tal. Opra., C1F-2 (T) 
1 Tal. Opr., CAT-l 
1 Tal. Opr., UF.l (T) 
5 Tal. lafe. Opra., Ctf-3 



mnc tob» . ltoo to 2400 



1 Tal. Opr., Ctf-3 

7 Tal, Opra., 017-2 

J Tal. Opr., UT-2 (T) 

4 Tal. Imfo. Opra., CiF-J 



HBBT T001 - 0001 to 0800 



2 Tal. Opr., CAM 
1 Tal. Opr., 017-2 (T) 
1 Tal. Info. Opr., Ca»-3 
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*ccoaa[Nolra7L^iA*-^JV<*Tt /l/'tf t <• 



APPROVED 



■ - ra«« 4 2 « 



PA RT ME NT 



OORPS OF ENGINEERS, U 



CMMHIICATIOIK DEPAKTuOrT 



HAJOR PAtTL RAltfT , CHIEF. 







CCMUNICATIORS SERVICES ACCOUNTS SECTIOH 



■ ..<>»» 

f IL 
P 

• P 

C • * 

t»c 
unci 

VAC. 

totii 



1 
15 



M. GERALD L. HOTTON , CHTTF, CAF-7 

Raapanj lbl a for all operating procadurea and practical In 
Initiating and Maintaining adequate recorda of all dablta and 
cradlta of tha CEn" Caenainleatlone Service! Account . Checke on 
delinquent eeoounti. Checke and andlta accounting ladgara. 
Adainlatera TV 2Z-205. aalntalaa llalaon with public aarvlea 
contractor! to lnaura a nlnlaua of loaa to Piinai namit funda. 



■In 



I. Dobaon, Clk-Typ, CAF-1 



PUBLIC RELATIORS SOB-SECTICR 



■RS. Hn.ni E. HDTC1ERAFT, CITS', CLK, CAF-A 

Raaponalbla for pnblle ralatlona In handling all 
eoaplalnti partalnlng to tall, ratal , aervloa 
and Incident lal ahargaa. Maintain! llalaon with 
operating and aarvlea contraetora In providing 
billing and leoountlng lnfonatlon to promote 
battar public ralatlona and afflelant oparetloa 
in allalnatlng loaaaa dua to eenloyeea leaving 
Aree without paring talaphona bllla In foil. 

■laa Llla F. Greene, Clark, CAF-3 
a». Joa Brldgaa, Clark, CAF.2 



BILLIKj SUB-SECTION 



HSS JTi A. RCfiBIRS, CHIEF, CAF-A 

Raeponelble for tha aagrag a tlon of tell tlekata 
Into -CoaaMrcial," "Official" and "Pay Station* | 
eonputatlon of tana on "Coaaiarelal Telia" and 
peatlng to Individual euatoaara 1 reeorde. C oa 
piling of total ebargaa for toll, rantal and 
tana and rendering atataaa n ta to euatoaara at 
and of amah billing period. Foetlng euatoaar 
cradlta to record ea payaante are received, 

■laa Beatrice C. Eubanki, HI Opr, CAF-3 

■laa Jaen C. Bird, BH Opr, CAF-3 

Mae R. R. Patteraon, Clerk, CAF-3 

Una Ruth I. Alien, Clerk, CAF-2 

Billing Machine Opr., CAF-3 (J) 



ACCODaTS RECEIVABLE SDB-SECTIOR 



M. RARRT L. BRADLEY , CHIEF, CAF-6 

Raaponalbla for coll acting all Claee "B" eeeounte, 
"Pay Station" reeelpta and dallnquant acoounta. 
Preparee eollaetlona for and nakaa bank dapealta. 
bakae, on prenlaaa, an effort to eolleet delin- 
quent eeeounta. talntalna all recorda of eollaet- 
lona and dleburaeaente aeeordlng to Tl 2A-205. 

hra. Cynthia I. Craar, Caahlar, CAF-3 
Haa Bettj Carran, Clark, CAF-2 
Mill Eveline Greene, Clerk, CAF-2 
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cm facilities Am service omsioaj, 

UNIT COaaTJRICATIORS DEPARTanlT. 

tWtt Tien. . ' . aan 2 Oct A6 

«ECO»at aDEOl^P^L^Ulx*. ,-^TiaII £. *. - v » 
ippaovED 



\?0_l_LA ~**-> o«TE 



SHEET NO 3 OF X SHEETS 



ooww or gijWjjggjjfJ 

BaBBBBaBBaaaaBBBaBBBBBaBaaaal 



■mom 

(■l. — 

» _JL 

• *■ 

e»f -_12. 

— , 



.15. 



sdnice aid corns, racrioa 



caftah o. l. nam, cum • 

!»■ llalaaa aMk all — Um to ra la bmUui afflalaBt 
laaaoalaal hhIbUb aarrlaa ■■■••■07 far pint ar 
aat a p a i a t laa. Oantrala all 111 iphiMi laatallatlaaa, 

aaraa aad aqalpaaat — 1 i l— far all typa a af aa*. 
Coatrola raaalpta aad imj— lit— of CW ri— I mil 11 




Km aaaaa C. Hilar, Clark, CAT-6 
ar. Arnold a. Toaar, CI art, CAT-J 



TUTTR, TBJMAfH AD UUnUUUFH SaCTIOa 



■. c. rib, cnv, cir-s 



•aapaaaibla far raaalTtag aaa toaaaalttlaa, IT orar maaanla] 
aad ACAI, nealrlaf aad tranaalttlai li1i|naa| aaalpbariai 
alaaalflad aaaaagaai all fllaa and raeordi partalalng to TT 
■■d Talaf . oparatloa aad teaffla, arjptocraphls aparitloa aad 
■Deonntlag for errptographlo aatarlala. 

■laa Caargla I. Joaoa TT Opar., CAF-3 
Kill Charlotta 3. Foatar, TT Opar., CAF-3 
ar. I. I. Craaaa, Crypto. A TT Opar., CAT-3 
TT Opmtor, CAT-* (¥1 
TT Opmtor, CAT-3 (T) 
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CB FACILITIES AID SWT ICt DTTISIOI, 
UNIT GOaaTWTCATIOaS DKFUmnT. 

l^mtui . . ... ,-etn 2 Oat X* 
■tcoaatiio&jWL^^w JOat L * yi. 



DEPARTMENT 



CAITAn 0. L. aOT, CtTV • 

Ihlo far paatUf aad fUtaf aT llaa 
platloa of tol " 
tal 



I pnparatlaa af 
lac lafaraatloa, dlraetory lafor- 
at lata laa llalaaa wit* tall 



BVal li 1 CBal BIbbbI atfflM LWll Q^laM a alllHlH 11B1M nm WlBfKBaaV 

niaaiaj Maid rapraiaatatlvaa la aapadltlaf talapheaa aark ardara 
aad aalatalalai directory llatlaga. . 



a, Clark, CAT-4 
■laa tad I. Pkalpa, Clark, CAF-3 
Bra. Mdla 1. Carpaatar, Clk-Staaa, CAF-3 
ar». Jaaalta C. Mar, Clark, CAF-2 
Mai fct* ■. Jaekaon, Clark, CAT-2 



rjEiiEEtiac in cobsthictioi sectioi 



JABXS D. ■aFHERSOa', CHTCT, T-i 



aalatalaa llalaaa alth aaaatraotton offlaara ai 
■ltk regard to prorldlag addltloaal faollltlaa. Itaapa aa- 
glaaarlac records of ootalda plant faollltlaa ia order to 
aaka aeoaaaloal aaa of extatlaa, aqalpaaat aad to plaa for 
fotara axpaaalea. Chaeka all propoaad ooaatraetloa to datar- 
alna allltary aaoaa alty. Iaapaeta aaaplatad eoaatraetlon to 
dataraina adoqoaey and eoapllanea alth policy. Iaapaeta 
aaeh aoath talaphona lnatallatlona In aeeordanaa alth 
Til 

ari. Tara A. Hope, Clk-Typ, CAT-3 
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